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PUBLIC WORKS, IRELAND. 



THIRTY-FIFTH ANNUAL REPORT 

THE BOARD OP PUBLIC WORKS IN IRELAND, 

FOR THE YEAR 1866. 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 

May it please your Lordships, 



TTTE have tlie honour to submit our Thirty-fifth Annual Report, embracing, in the 
' * usual manner, the several services intrusted to our management, viz. : 



Accounts : — 

Loans for Public Works, Advances and Repayments. 

Sanctions for Grants. 

Public Buildings, viz. : — 

Dublin Buildings, including Viceregal Residences and Establishments in Dublin 
Castle and the Phoenix Park, the Courts of Law, Public Offices, Government 
Prisons, Constabulary Dep6t, General Post Office and Metropolitan Police 
Stations of the Dublin District, the Royal Hospital, Kilmainham, the Royal 
Hibernian Military School, the Royal Dublin Society and Glasnevin Gardens, the 
Royal Irish Academy, the National Gallery of Ireland, Irishtown Church. 
Constabulary Buildings throughout Ireland. 

Customs Buildings do. 

Inland Revenue Buildings, do. 

Post Offices. 

Queen’s Colleges, at Cork, Belfast, and Galway. 

Probate Courts and Registries. 

National Education Buildings. 

Coast-Guard Stations throughout Ireland. 

Maynootli College. 

Phoenix Park. 

Loans for Erecting Labourers’ Dwellings in Towns and Populous Places. 

Supply of Fuel to Public Offices. 

Landed Property Improvement, including — 

Drainage of Lands, &c. 

Erection of Farm Houses and Farm Buildings. 

Do. Scutch Mills. 

Do. Labourers’ Dwellings. 

Loans for Planting Trees for Shelter. 

Arterial Drainage, with Improvement of Navigation and Water-power. 

Drainage and Improvement of Lands. 

Drainage Maintenance. 

Harbours. 

Fishery Piers and Harbours. 

Inland Navigations. 

Utilization of Sewage Act. 

Tramways. 

Post Roads. 
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1866-6fe] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

Sanctions- for Grants. 



By Act 1 & 2 Wini.4, c. 33, for Public Works, 

By Act 1 Vic., c. 21, for Public Works, . 

By Act 1 & 2 Vic., c. 8S (portion of £50,000), appropriated 
to Grants for Public Works, 

By Act G & 7 Vic., c. 44, for Public Works, 



By Act 9 Vic., c. 1, 
By Act 9 & 10 Vic., 



n aid of Relief Works, 
3.108, do. 



By Act 2 & 3 Vic., c. 61, in aid of the. Improvement of the 
Shannon Navigation, ..... 
By Act 9 Vic., c. 3, for Piers and Harbours, 

By Act 10 & 11 Vic., c. 75, for do., 

For Navigation in connexion with Drainage, Act 5 <& 6 Vic., 
i. 89, ..... 



£ s. 
50,000 0 

50.000 0 

4,000 0 

21.000 0 



50,000 0 0 
175,000 0 0 



50.000 0 0 

40.000 0 0 



125.000 0. 0 

225.000 0 0 
290,717 0 0 

90,000 0 0 
141,073 0 0 



871,790 0 0 



PUBLIC BUILDINGS. 

Dublin Buildings. 

The 'works of' repair and . maintenance have been, duly carried' outat^- 
The Viceregal Lodge ; 

The Chief Secretary’s Lodge ; 

The Under Secretary’s Lodge ; and 

The Private Secretary’s Lodge, in the Phoenix Park. 

Also at the State Aparments, Public Offices, and Official Residences in Dublin Castle 
At the Royal Iiib ernian Military School, the Royal Hospital, the Royal Irish Academy, 
‘•“EoyalDuhUn Society, the National Gallery, and at the. several 
Public Offices m Dublin, under the charge of the Board, the necessary works of repairs 
have been attended to. 1 

New offices have been provided in Kildare-place for the accommodation of the Com- 
missioners of Charitable Bequests ; they have been occupied for some months past. 

Four Courts. 

At the Four. Courts the new Record building has been completed and ready for 
occupation for some time, all the works being finished except such details of fittings as 
cannot be decided on. without consultation with the heads of the departments to be 
accommodated. 1 

The new Bankruptcy and Insolvency Courts and Offices have been completed and 
theTcblic SOme tme past '' to ae S reat satisfaction of the Officers of the Courts and 

H.Z he Central Police Courts are in a very forward state, and it is expected that 
iney will be available for use in tbe autumn of the present year. 

Government Prisons. . 

^itenance of the Government Prisons of Dundrnm Criminal T.ue.tj,. 
Asy tan, Mountjoy, and SmithSeld, has been duly attended to. 
ihe new Protestant Chapel at.Dundram Criminal Lunatic Asylum has been completed 

StbT° W ;a ™ ^ &r cba P o1 bitberto used fOT both Protestant and Homan 

uatnohc services, alternately, will now be appropriated entirely to the latter 
cbM-. U? tj0y - le Bnsonmonsiderable alterations and improvements have been made 
ctueilyiwirth a view to the better security of the. cells. 

Pemak'p- 0 * h f sbe ? n entered into for the erection- of new penal cells ■ at: Monntioy 
present-ye® 011 “ d reftadory P™ 0n6rs I these cells. will beefinished during the,: 

Metropolitan Police Stations. 

DiSfA 6 ™ 8 ! PoIi ? e , Stati . ons ’. °ffi° es . aad Barracks within the Metropolitan Police 
district have been duly maintained. 

Constabulary Buildings. 

Coitetaw heeo entered into for building a new Guard-house and Magazine at the 

0O.4S ^rly^snmm“. ; *" “ a fOT ™ rd state ’ and be 



Public 

Buildings. 
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Public Arrangements are being made for building considerable additions to the Constabulary 
Buildings. Barracks at William -street, Limerick ; the plans have been approved by the Inspector- 

General, and the works will be commenced so soon as the legal steps regarding the 

acquirement of the site have been concluded. 

A new Barrack for the Force at Maam, county Galway, is in course of erection. It 
will accommodate seven men, and will be ready for occupation during the summer. 

The necessary repairs have been executed to the barracks belonging to the Crown at— 

Allihies Mines, county Cork ; 

Macroom, do. 

Tuckey-street, do. 

Mulgrave, county Kerry ; 

Glenbane, county Tipperary ; 

Farnauglit, county Leitrim ; 

Longwood, county Meath ; 

Molrany, county Mayo ; 

Heath, Queen’s County ; and 

Sligo, county Sligo. 

Custom Houses. 

No new works have been undertaken ; the ordinary repairs have been duly carried out. 

A Salvage Store at Arklow for the protection of property saved from wrecks has been 
built at the request of the Board of Trade and paid for by funds provided by that 
department. 

Inland Revenue Buildings. 

At Dublin the Commissioners of Inland Revenue have taken more commodious offices 
in Dawson-street for the Income Tax Department, and the necessary works and fittings 
to prepare them for occupation are now being carried out under this Board. 

At Londonderry suitable offices are about to be provided to meet the requirements of 
the Collector there. At the various other Provincial offices the necessary maintenance 
and repairs were attended to. 

Post Offices. 

No new works beyond the ordinary repairs have been undertaken during the past year 
Queen's Colleges. 

The new Anatomical Building for Belfast College has been completed, and occupied 
by the college authorities. 

The new Library is making satisfactory progress, and will, it is expected, be completed 
within the present financial year. 

The new Lecture Room for the Anatomical Department at Cork College has been 
completed and occupied by the college authorities, and further additions to that depart- 
ment are now in progress. 

Probate Court — District Registries. 

Negotiations are in progress for a suitable site for a new District Registry Office at 
Kilkenny, the necessary provision for the cost of such a building having been made, 
with your lordships’ sanction, in the estimates of 1867-8. 

National Education Buildings. 

The new District Model National School-house at Enniskillen is far advanced towards 
completion, and will, it is expected, be ready for occupation during the present year. 

Eight new ordinary Literary National School-houses have been built in the past year at 
a total cost of £3,253 5s., towards which the Board paid the sum of £2,168 16s. 8d., 
being two-thirds of the cost ; the remaining one-third of the expense being contributed 
by local persons interested in the schools. 

Various additions and improvements, such as providing timber flooring, erecting 
porches, building enclosing walls and gates, wainscotting, tablet rails, and other works, 
have been effected at 18 ordinary Literary Schools, at a total cost of £550 10s. 3d. 
Towards this sum the Board contributed two-thirds, viz., £367 Os. 2d., and the 
remainder was borne by local persons interested. _ _ ... 

Besides this expenditure the Board have expended in repairing and maintaining 
District Model and Model Agricultural Schools a sum of £3,032 15s. 3d., and on the 
various vested ordinary Literary National Schools in charge of the Board a sum ox 
£1,289 4s. Id. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




9 



1866-67.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



Coast-Guard Stations. 

The following new Stations have been completed during' the past year: 

Eosse’s Point, county Sligo, consisting of houses for 1 Chief Officer and 2 men 
Tribune, county Donegal, houses for .l Chief Boatman and 5 men 
Upper Cove, county Cork, houses for 1 Chief Officer and 8 men 
Wicklow, county Wicklow, houses for 1 Chief Officer, 1 Chief Boatman and 5 men. 

The Works are ill progress at the following new stations : 

Bangor county Down, for 1 Chief Officer, 1 Chief Boatman, and 5 men 
Blaeksod Bay, county Mayo, for 1 Chief Officer, 1 Chief Boatman, and 4 men 
Bonmahon, county Waterford, for 1 Chief Officer, and 6 men 
Castletownsend, county Cork, for 1 Chief Officer, 1 Chief Boatman, and 4 men 
Cromaue Point, county Kerry, for 1 Chief Boatman, and 5 men. 

Dooran, county Donegal, for 1 Chief Boatman, and 4 men. 

Knocked oon, county Cork, for 1 Chief Boatman and 5 men ; an additional cottage 
ancl outomces have been lately ordered. 

Racliley, county Sligo, for 1 Chief Boatman, 2 Commissioned Boatmen, and 3 men. 



Arrangements have been completed for acquiring a site for a Chief Officer's House 
at Howth. 

Negotiations are proceeding for obtaining leases of sites for the following new 
Stations Ardmore, Ballyglass, Ballyheigue, Ballydavid, Ballygally, BaUygeary, Ballin- 
toy, Buncrana, Courtmacsherry, Cultra, Dunaney Point, Dunkeehan, Greencastle Point 
Greenore, Killybegs, Malin Head, Melroy, Skull, and Torr Head. 

Works of repairs and maintenance have been executed at various stations durino- the 
past year, at a cost of £3,704 ISs. 7 d. ® 



Phcenix Park. 

In the Phoenix Park considerable improvements have been made during the past year 
j J T 1K £ V Plantations have been formed on the south side between the Magazine Fort 
and the Royal Hibernian Military School, which will in due time beautify the landscape 
ot this portion, winch was heretofore much exposed and bare. 



The People's Garden in this Park 

been mn< * advanced, additional walks have been made, new shrubberies framed 
and numerous specimens of evergreens and rare trees, &c., have been planted. A 
propapitmg pit or dwarf-house bas been built for the preservation of more tender plants 
and the early seeds and annuals for bedding out. 1 

; The formation of this garden has given great satisfaction to the public. It is frequented 
by persons of all classes. Many come from distant parts of the city and suburbs, 
especially on Sundays, and remain for hours enjoying the recreation afforded them. 

it is satisfactory to observe that notwithstanding the great numbers that visit these 
grounds, but few cases of damage or wanton mischief have taken place since the garden 
was opened. B 



Dwellings for the Labouring Classes in Towns. 

29 & 30 Vic., c. 44. 

Applications have been received from several persons and Companies for loans for the 
erection of dwellings for the labouring classes in towns and populous places. No loan 
Jias, however, been made, as the applicants did not in any case pursue their proceedings to 



Coals and Fireivood. 



The following are the quantities of coals and firewood supplied to the several public 
departments in the Dublin district, in the year ended 31st March, 1867, at a total cost 



N miller of departments supplied, 
„ Tons of coals, „ 

„ „ Firewood, „ 



128 

6,8134 

161 * 
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[] 866-67. 



10 Vic. c. 32, 

12 Vic. c. 23, 

13 & 14 Vic. 
c. 31. 



LAND IMPROVEMENT. 

The following table shows the number of applications and the amounts issued durino- 
the successive years from the commencement of the operations under the Land Improve^ 
rnent Acts in 1847 to the present time. 

F umber of Applications for Loans, received in each year since the commencement of operations in 1847 to the 
31st March, 1S66 (inclusive), and the Amount Issued in each year during the same period. 

No. of Applications. Amount Issued. 



1847, June to December (inclusive), 




1,354 








£72,790 


1848, 










571 








356,160 


1S49, 










643 








379,836 


1850, 










436 








250,324 


1851, 










280 








145,653 


1852, 










164 








SS,542 


1853, 










154 








55,454 


1S54, 










123 








49,293 


1855, 










9S 








35,180 


1856, 










108 








32,510 


1857, 










114 








31,674 


1858, 










112 








35,524 


1S59, 










111 








29,334 


1860, 










135 








26,902 


1861-2, 










154 








36,656 


1862-3, 










184 








61,375 


1863-4, 










138 








58,830 


1864-5, 










132 








58,430 


1865-6, 










90 








46,215 


1866-7, 










98 








20,290 



Since our last Report an Act (29 & 30 Vic., cap. 40) has been passed providing. 
£1,000,000 for the Improvement of Landed Property in Ireland, the funds provided 
under former Acts having been nearly exhausted. The same Act authorizes loans to 
be made for the following purposes, in addition to those for which loans could be made 
under former Acts : — 

“ The building or enlarging of farm dwelling-houses in connexion with farm offices, 
“ and buildings erected or to be erected. 

“ The erection and improvement (by means of alterations or additions) of dwelling- 
“ houses for labourers. 

“ Planting for shelter. 

“ The execution of all such works as in the judgment of the Commissioners may be 
“ necessary for carrying into effect any matter or objects hereinbefore or in the said recited 
“Acts or any of them mentioned, or for deriving the full benefit thereof.” 

It further provides that in certain cases loans may be repaid by a rentcharge calculated 
at the rate of 5 per cent., payable for thirty-five years, instead of 6| per cent., payable 
in twenty-two years. By the rules sanctioned by your Lordships this provision extends 
to buildings of all kinds, clearing land of rocks, and planting for shelter. In all other 
cases provided for under the Acts the period of repayment is limited to twenty-two years. 

There has been a slight increase in the number of applications for loans during the 
past year, and we anticipate that the additional facilities given by the Act of last session 
will considerably increase the number of applications for loans for farm buildings and 
labourers’ dwellings. The reports of our Inspectors continue to bear testimony to the 
satisfactory manner in which the works generally are carried out, and to the successful 
results of the expenditure. Complaints continue to be made of the difficulty of procuring 
labourers, and delay in expending loans is generally attributed to this cause. 

Up to the 31st March, 1867, 4,247 loans have been sanctioned by your Lordships, 
but the whole of these loans have not been issued, a considerable number of them, or 
portions of them, having been either relinquished by the borrowers or cancelled by this 
Board under the powers given in the Act 13 and 14 Vic., c. 31. 

At the close of the financial year ending March, 1867, there remained unappropriated, 
out of the fund of £2,000,000 provided for the Land Improvement service in Ireland by 
the Acts quoted in the margin, the sum of £49,488, which, with the £1,000,000 provided 
by the Act of last session, made the total sum available for the purposes of these Acts, 
on the 31st March, 1867, £1,049,488. 

The amount issued on account of works upto the 31 st March, 1867, was £1,876,972 4s. 4 a. 

In these totals are comprised 322 loans, amounting to a sum of £116,240, which have 
been sanctioned to proprietors for the erection of farm buildings, and 60 loans, amounting 
to £29,370, for the erection of labourers’ dwellings. 
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The following tabular statement, arranged according to districts and counties, shows the 
number and the amounts of applications for loans and the amounts issued for all classes 
of work under the several Land Improvement Acts up to the 31st March, 1867 : — 

Schedule showing the Number of Applications and Amounts Issued. 



Name of County. 


No. of 
Appli- 
cations 


a™, 


O..J, 






£ 


s. 


d. 


Northern Division. 










Antrim, . 


111 


82,008 


0 


0 


Londonderry, . 


90 


36.73S 


0 


0 


Donegal, . 


181 


88,011 


0 


0 


Fermanagh, 


90 


41,335 


0 


0 


Tyrone, . 


159 


59,360 


0 


0 




50 


12,268 


0 


0 


Down, . 


52 


23,354 


0 


0 


Midland. 










Cavan, . 

Monaghan, 

Longford, .... 


S3 


19,231 


0 


0 


62 


23,659 


0 


0 


96 


31,356 


0 


0 


Louth, .... 


51 


22,145 


0 


0 


Meath, .... 


139 


74,110 


0 


0 


Westmeath, 


91 


28,175 


0 


0 


Dublin, .... 


105 


26,037 


0 


0 


Kildare, .... 


122 


34,993 


0 


0 


King’s 


105 


21,303 


0 


0 


Queen’s, .... 


191 


70,040 


0 


0 


Wicklow, .... 


114 


41,016 


0 


0 


Carlow, .... 


130 


58,109 


0 


0 


Kilkenny, .... 
Wexford, .... 


127 


46,771 


0 


0 


1S3 


77,212 


0 


0 


Western. 










Sligo, .... 


119 


49,517 


0 


0 


Leitrim, .... 


109 


4G,S85 


0 


0 


Mayo, .... 

lloscommon, 


251 


99,419 


0 


0 


204 


82,310 


0 


0 


Galway, . 


413 


120,945 


0 


0 


Clare, .... 


172 


49,306 


0 


0 


Southern. 










Limerick, .... 


376 


142,659 


0 


0 


Tipperary, 


297 


86,142 


0 


0 


Waterford, 


92 


34,730 


0 


0 


Cork, .... 


606 


135,219 


0 


0 


Kerry, .... 


298 


1 IS, 549 


0 


0 






Totals, 







Total Amount Issued. 



343,074 0 0 



1,599 



574,217 0 0 



442, 3S2 0 0 



517,299 0 0 



5,269 1,876,972 0 0 



Thorough Drainage. 

From the commencement of operations under the Land Improvement Acts up to 
the 31st March in this year, 229,127 acres have been thorough drained, at an average 
cost of £5 2s. 6cl. an acre. Of this quantity 3,95o acres have been drained during 
the period from the 1st April, 1866, to 31st March, 1867. 

A considerable portion of the land drained has also been subsoiled. 



Farm Buildings. 

Since the passing of the Act 13 & 14 Vic., c. 31, 322 loans, amounting to £116,420, 
have been sanctioned by your Lordships for the erection of farm offices ; and the ope- 
rations under 264 of these loans, amounting to £96,290, have been completed. 

The following Schedule shows the number of loans for farm buildings completed in 
each county in Ireland, with the sums sanctioned and issued : — 

B 2 
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Loans for Farm Buildings which have been closed. 



[1S66-67. 



Name of County. 


No. 

of 


Amount 


Amount 


Name of County. 


No. 

of 

0“ 


Amount 

tioned. 


Amount 

Issued. 


Antrim, . 


4 


£ 

1,050 


£ 

1,050 


Longford, 


8 


£ 


£ 


Carlow, . 


5 


1,550 


1,550 


Louth, 


3 


1,100 




Cavan, . 


4 


1,200 


1,200 


Londonderry, . 


5 


1,500 


1,500 


Clare, 




1,950 


1,950 


Mayo, 


18 


7,000 




Cork, 

Donegal, 


31 


9,G50 


9.030 




4 


1,700 




5 


1,050 


1,050 


Monaghan, . 


1 






Down, . 


3 


1,000 


1,000 


Queen’s, 


5 


2,400 




Dublin, . 


7 


2,G50 


2,G50 


Roscommon, . 


16 


5,400 


5,130 


1 ernmnagh, 




650 


520 


Sligo, . 


8 


4,350 




Galway, . 




8,130 


7,940 


Tipperary, 


23 


9,550 


8,490 


Kerry, . 


13 


4,210 


3,2G0 


7 


2,850 




Kildare, . 


14 


4,350 


4,090 


Waterford, 


1 


200 




Kilkenny, 


4 


■750 


750 


Westmeath, 


8 


4,700 


3,220 


King’s, . 




450 


450 


Wexford, 


7 






Leitrim, . 


3 


900 


900 




4 






Limerick, 


23 


9,200 


7,990 




IgF 


96,390 


88,560 



Eighteen loans for farm buildings, amounting to £5,640, are in progress, under which 
a sum of £3,710 has been issued, and 40 loans, amounting to £13,310, have not been 
proceeded with. 

Scutcii Mills. 

One additional loan under this head has been made within the past year. Since the 
passing of the Act 5 loans, amounting to £1,190, have been made, under which £970 
nave been issued. 



Labourers’ Dwellings. 

Since the passing of the Act 23 Vic., c. 19, 60 loans, amounting to £29,370, have been 
sanctioned by your Lordships. 

The following table shows the loans for labourers’ dwellings which have been closed 



Loans for Labourers’ Dwellings which have been closed. 



County. 


Number 
of Loans. 


Amount 

sanctioned. 


Amount Issued. 






£ 


s. 


d. 


£ 


s. 


d. 


Carlow, 


2 


2,000 


0 


0 


2,000 


0 


0 


Clare, 


1 


200 


0 


0 


200 


0 


0 


Cork, 


1 


550 


0 


0 


no 


0 


0 


Donegal, 


1 


500 


0 


0 


100 


0 


0 


Down, 


2 


1,550 


0 


0 


1,080 


0 


0 


Dublin, 


1 


200 


0 


0 


180 


0 


0 


Fermanagh, 


1 


300 


0 


0 


300 


0 


0 


Kerry, 


3 


950 


0 


0 


870 


0 


0 


Limerick, . 


1 


300 


0 


0 


300 


0 


0 


Longford, . 


1 


200 


0 


0 


200 


0 


0 


Monaghan, . 


1 


240 


0 


0 


240 


0 


0 


Sligo, 


1 


900 


0 


0 


360 


0 


0 


Tyrone, 


1 


500 


0 


0 


100 


0 


0 


Waterford, . 


1 


350 


0 


0 


350 


0 


0 


Westmeath, 


2 


1,200 


0 


0 


640 


0 


0 


Wexford, . 


4 


1,700 


0 


0 


1,650 


0 


0 




24 


11,640 


0 


0 


8,680 


0 


0 



Of the remaining loans, 23 are in progress, amounting to a sum of £10,450, under 
which £6,120 has been issued up to 31st March, 1866, and 13, amounting to £7,280, 
have not been proceeded with. 

In the Appendix B we give extracts from the reports of several of our Inspectors on 
the operations of the past year. 

Appendix C is a statement showing the loans under which works are in progress, 
with the amounts and the dates of the last orders for issue. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




1866-67.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



13 



ARTERIAL DRAINAGE, 

With Improvements of Navigation and Water-power, under the Acts 5 & 6 Vic. cap. 89 • 
8 & 9 Vic., cap. 69 ; 9 Vic., cap. 4 ; 10 & 11 Vic., cap. 79 ; 16 & 17 Vic cap 1 130 • 
18 & 19 Vic., cap., 110 ; 19 & 20 Vic., cap. 62 ; 20 & 21 Vic., cap. 23 : and 21 & 22* 
Vic., cap. 41. 

The Board’s duties in connexion with the works of Arterial Drainage under the above- 
named Acts, have been confined during the past year, as they have been since 1861 to 
determining, on the application of proprietors, the amount of increased rent to be paid 
by tenants holding under leases m respect of the benefit derived by them from improve- 
ments m their holdings, resulting from the Drainage operations, and to giving information 
assistance, and advice to the Trustees of Districts, on such points connected with tlieir 
trusts as they might request, and which we have felt it within our province to <ri ve all 
executive operations having been long since brought to a close. 

.No change haa taken place in regard to the Board's responsibility in respect of the 
Gionakilty blob-lands ; but the Board are having the lands fenced. 

^ ie 'whole expenditure charged against the different undertakings commenced under 
the Arterial Drainage Acts, including £70,201 for works chargeable to counties, amounted 
at the end of March, 1867, to £2,390,613; and the repayments in respect thereof 
amounted to £866,444. 



Drainage ami Improvement of Lands Acts (Ireland). 

26 & 27 Vic., c. 88 ; 27 & 28 Vic., c. 72 ; and 28 & 29 Vic., c. 52. 

Only one new Drainage District has been submitted for our consideration since our 
last Annual Report, namely, tbe Quinnagh, in the county Car-low. The total number of 
districts brought before the Board since the passing of these Acts is 14 . They are as 
follow : — J 



1. Atliboy, county of Meath. 

2. Ballynacarrig, King’s and Queen’s counties. 

3. Thurles, county of Tipperary. 

4 Rathdowney, Queen’s county. 

5. Six-mile-bridge, county of Clare. 

6. Kilmastulla, comity of Tipperary. 

7. Silver River, King’s county and county of West- 

meath. 



8. Parsonstown, King’s county and county of Tipperary. 

9. Camoge, county of Limerick. 

10. Elphin, county of Roscommon. 

11. The Connell, county of Kildare’. 

12. Brickey, county of Waterford. 

13. Upper limy, counties of Cavan, Longford, Meath, 

and Westmeath. 

14. The Quinnagh, county Carlow. 



Acts have been passed confirming the provisional orders of the Board constituting seven 
ot these districts, viz., Atliboy, Ballynacarrig, Rathdowney, Six-mile-bridge, Kilmastulla 
the Silver River, and the Connell. 

The works of the Atliboy, Kilmastulla, Rathdowney, and Silver River Districts are 
all but complete : considerable progress has been made in tbe Six-mile-brido-e and 
ballynacarrig ; and the Connell District has been commenced. 

A provisional order constituting the Brickey District has been made. 

. Tlie Board have not yet received tlie necessary assents to enable them to make provi- 
dl °TO- 0r< * ers * n cases the Elphin and Upper Inny Districts. 

With regard to the four remaining Districts : the Thurles was abandoned by the 
petitioners ; the Parsonstown, which the Board did not feel justified in constituting a 
fistnct m its original form, has again been brought forward by tbe proprietors 
interested, in an amended shape ; the Camoge District, which the petitioners did not 
P™ e ed with, has been again taken up by them ; and these two last named, together 
^itii the Quinnagh District, are passing through the stages required by tbe Acts pre- 
vious to provisional orders constituting them being made. 

Ine Loans sanctioned by your Lordships under these Acts are as follow 



Kilmastulla, county Tipperary, . . . . £8 364 

Six-mile-bridge, county Glare, .... 16* 000 

Rathdowney, Queen’s county, .... 2,450 

Atliboy, county Meath, . . . .5 400 

Silver River, county Westmeath and King’s county, . 3,233 

Ballynacarrig, King’s and Queen’s counties, . . 5,600 

The Connell, county Kildare, .... 2,000 



The total mea of land to be improved in tlie thirteen Districts which are 
I oceeded with is 33,115 a. 0b. Op., and the estimated cost of the works £122,235. 



being 



Arterial 

Drainage. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




14 



THIETY-FIFTH ANNUAL REPORT OF THE 



[1866-67. 



Drainage Maintenance Act, 1866. 

29 & 30 Vic., cap. 49. 

An Act to provide for tlie better Maintenance of Works executed under the Acts for 
“ the Drainage of Lands in Ireland,” was passed on the 16th July, 1866. A memorial in 
accordance with the provisions of this Act, in respect of the Ballinderry District, in the 
King’s county, and the county Westmeath, was presented; and after the requisite 
inquiries an order was made for the execution of the necessary works of repair and 
maintenance. 



Harbours. HARBOUKS. 

Kingstown Harbour, County Dublin. 

During the past year the Piers, Jetties, Wharfs, Buildings, Fences, Eoads, and Sewers 
connected with the Harbour, have been maintained in an efficient state of repair. The 
Pilings, Sheds, Cranes, Gangways, Boats, and Boathouses, Warps, and Buoys, have also 
been kept in full repair. 

The timber fenders on the Post Office Steam Packet Pier, have been maintained, 
extended, and further improved, and covered with elm friction stringers, to prevent, as 
far as possible, the frequent injury to the Pier by the shocks and rubbing of the packets 
in arriving, changing berths, and departure. 

Fences and gates have been erected on the tramroad to Dalkey quarries. The new 
addition to the old Coal or Dunleary-quay, sanctioned by the Treasury, 28th February, 
1865, has been completed to the full height, and coped ; and a large quantity of stones 
removed from the bottom at the face of the wharf, to prepare it for the reception of the 
shipping. 

A new free bathing-place, for women of the humbler classes, has been built on the 
outside of the West Pier, in lieu of that which was removed, to make way for the new 
coal wharf, and is completed, with the exception of some filling and levelling, and fixing 
some dressing-boxes. 

The following is a return of the Vessels that have used the Harbour during the last 
year, 1S66 — Mail and Passenger Steamers and Yachts excepted : — 

Number 

562 

23S 
128 
170 
68 
3 

614 
22 

. 1,S32 239,969 

. 1,S93 30S,827 



Tonnage. 

102,765 

12,209 

19,158 

15,496 

11,336 

16.3S0 

612 

62,013 



Sailing Vessels, to and from the port of Dublin, waiting wind or tide, 
Steamers landing passengers and waiting wjnd or tide, 

From English, Irish, Scotuli, and Foreign ports, to Irish ports, 

From English, Scotch, and Foreign ports, to English and Scotch ports, 
From Irish ports to English, Scotch, and Foreign ports, 

From English and Scotch ports to Foreign ports, 

For Orders, ........ 

To Kingstown, . . • • 

Men-of-War, Troop Steamers, and Cruisers, .... 

Total, 

In the previous year the numbers were, . 



Donaghadee Harbour, County Down. 

The portions of the sea slope which were injured by the storms during the winter of 
1S65-66 have been repaired, and the works of the harbour have been maintained in .good 
order . — See Appendix D. 



Dunmore Harbour, County Waterford. 

This harbour sustained considerable damage during the unusually severe gale of the 
5th of January last, a length of 50 yards of the sea pavement on the outside of the 
pier having been torn up, and the roadway of the pier much injured. The necessary 
repair of the damage, so far as funds are available, is in progress, but additional funds 
will be required for this purpose and also for dredging the harbour, which will be shortly 
necessary, as it is silting up to a very considerable extent . — See A.ppen(bix D. 

Hoioth Harbour, County Dublin. 

Considerable progress has been made during the past year in dredging the harbour ; 
the details of this work will be found in Mr. Boylan’s report. The roadways and other 
works have been kept in good order. Fourteen Fish Curing sheds have been erected 
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on the East Pier, and have been all let to Fish Curers ; and in consequence a consider- 
able trade m curing herrings has arisen. As it is likely that this trade will largely 
increase m the coming fishing season, preparations are being made to give further 
accommodation for the purpose . — See Appendix D. 



FISHERY PIERS AND HARBOURS. 

Acts 9 & 10 Vic., c. 3 ; 9 & 10 Vic., c. 75 ; 16 & 17 Vic., c. 136 ; 19 & 20 Vic., c. 37. 

A fortta Act, 29 & 30 Vic, cap. 45, entitled “An Act to extend the provisions of 
the Acts for the encouragement of the Sea Fisheries in Ireland, by promoting and ..Vltog 
with grants of Public money the construction of Piers, Harbours, and other works,” was 
passed 28th June, 1866. 



Fishery 
Piers and 
Harbours. 



Kilkejsl Pier, County Down. 

The Contractor for this pier having faded to proceed with the works in a satisfactory 
manner, the Board took them mto their own hands and proceeded with the execution of 
the works last April. Considerable progress was made during the summer, but the 
severity of the season prevented much being done during the winter months : the works 
are now being vigorously proceeded with. 



Carrigaiiolt Pier, County Clare. 

All the preliminary proceedings having been completed, the works were commenced 
by contract, and have been proceeded with in a satisfactory manner. 



Lady Elizabeth’s Cove, 

Near Tramore, County Waterford. 

Bantry Pier, County Cork. 

In these two cases the final declarations were made, and the other preliminary pro- 
ceedings completed, and steps are being taken to have the works executed by contract. 



Newcastle Pier, county Down. 
Passage East, county Waterford. 
Aiiranmore, county Donegal. 
PoLLAGIIENNY, COUnty SligO, 



m ll , case of Newcastle Pier, an application was made for an extension and improve- 
ent ot the Harbour. In the other three cases applications have been made for grants 
■gi construction of Fishery Piers. These cases are under the consideration of the 



In Newcastle Pier a sudden breach, caused by the severe storm of 21st January last 
is being repaired. J ’ 



INLAND NAVIGATIONS. 

Boyne Navigation. 

Apend^c nav *o a ^° n have been maintained in good repair. See 

River Maigue Navigation. 

The works are in a satisfactory state of repair .— See Appendix D. 

Shannon Navigation. 

So works have been undertaken on this navigation beyond those of ordinary main- 
tenance and repairs ; all the works have been kept in good order .— See Appendix Dr 

Tyrone Navigation — Coal Island Canal. 

No expenditure has been made on this navigation during the past year beyond what 
was necessary for its proper maintenance. The new weed " Anacharis Akinastrml ” 
continues to be a source of inconvenience and expense on this as on most of the other 
navigations . — See Appendix D. 
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Ulster Canal. 

The works of repair on this canal are going on well, and good progress has been made 
in putting the Towing-paths, Fences, &c., &c., in repair. We have not yet been able to 
make arrangements for a proper water supply ; but we hope shortly to be able to do so 
and Avhen such a supply is secured and the necessary works are completed, we anticipate 
a very considerable traffic on the canal ; and there can be no doubt as to the benefit it 
will confer on the district traversed by it . — See Appendix D. 



THE SEWAGE UTILIZATION ACT, 1S65. 

2S & 29 Vic., cap. 75. 

Under the provisions of this Act applications have been made to the Board to recom- 
mend the Public Works Loan Commissioners to make Loans for Works of Sewerage in 
the towns of — 

Holywood, county Down ; 

Lurgan, county Armagh ; 

Atlilone, counties Roscommon and Westmeath ; 

Hospital, county Limerick ; 

Limerick ; 

Passage West, county Cork ; 

Bray, county Wicldow. 

Having examined the plans, estimates, &c., of the proposed works, and having had the 
necessary local examinations made, they have recommended the cases of Holywood, 
Lurgan, Hospital, and Atlilone to the favourable consideration of the Public Works 
Loan Commissioners. 



Seurar/e 
Utilization ■ 
A cl. 



Tramways. TRAMWAYS— IRELAND. 

Acts 23 & 24 Vic., cap. 152 ; and 24 & 25 Vic., cap. 102. 

Under the last of these Acts, which limits the inquiry by this Board to the engineering 
merits of the project, the Board’s Engineer, Mr. Forsyth, held the necessary inquiry 
relative to proposed Tramways, commencing at the King’s-bridge and terminating at 
the Winter Garden’s Building, known as the “ City of Dtiblin Tramways.” 



Tost Roads. POST ROADS. 

Act 6 & 7 Wm. IV., cap. 116. 

On the application of the Postmaster-General, under the 61st section of the above- 
named Act, repairs have been executed during the past year on post roads situated in 
the following counties : — 

Clare. Donegal. Down. Dublin. 

Kerry. Roscommon. Tipperary. 

These repairs have been executed under the superintendence of the respective County 
Surveyors, at a cost of £l,362 10s., repayable by Grand Jury Presentment at subse- 
quent Assizes. 

We have the honour to be 

Your Lordships’ obedient Servants, 

J. G. M'KERLIE. 

W. R. LE FANU. 

E. Hornsby, Secretary. 

Office of Public Worlcs, Dublin, 

3rd June, 1867'. 
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APPENDIX A.— 

(A.) — Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total of 



Heads or Account . 



Loans, Advances, and Repayments, viz. 
Loans, 57 Geo. IIL, c. 34, . 

„ 1 & 2 Wm. IV., c. 33, 

„ 6 & 7 Vic., c. 44, . 

Arterial Drainage, 

Labouchere Drainage, 

Land Improvement, 



River Drainage Works, 5 & 6 Vic., c. 89, &c., . 
Land Improvement Preliminaries, 10 Vic., c. 32, 



Parliamentary Votes and Grants, viz. : 

1. Public Buildings, 

2. New Record Buildings, . 

3. Salaries and Incidents of Office, 

4. Central Criminal Lunatic Asylu 

5. Royal Dublin Society, . 

6. National Gallery of Ireland, 

7. Howth Harbour, 

8. Dunmorc Harbour, 

9. Convict Prisons, . 

1 0. Coast-guard Stations, . 



Miscellaneous Services, viz. : — 

1. Maintenance of Post Roads, 

2. Receivers’ Accounts for Loans, . 

3. Inland Navigations: — Shannon, 

Boyne, . 

Tyrone, . . 

Maiguc, . 

„ Ulster Canal, 

4. Metropolitan Police Buildings, . 

5. Arbitration Accounts, .... 

6. Piers and Harbours Act, 9 Vic., c. 3 ; and 10 & 11 Vic. 

7. Maynooth College, .... 

8. Phcnnix Park Grazing Rents, &c., 

9. Drainage Deposit Accounts, per Act 26 & 27 Vic., 

10. River Drainage, per Act 5 & 6 Vic., c. 89, &c., 

11. Sundry Accounts, .... 



Classified Abstract of Loans for Public Works, 1 & 2 Wm. IV., c. 33 ; and 
6 & 7 Vic., c. 44. 



57 Geo. HI., c. 34. 



Statement of Pinal Awards under Arterial Drainage Act, with Repayments 
thereon, to the 31st March, 1867. 



120,463 16 10 



Office of Public Works, Dullin, 1st May, 1867. 
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Accounts. 

Sums intrusted to their Management for Collection or Disbursement for One Tear, ended on 3 1st March 1867. 




W. B. Soady, Accountant. 

C 2 
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(A 1.) — An Account, showing the Receipts and Expenditure of the 

PUBLIC LOANS. 





X s. a. \ 


£ S. d. ; 


£ s. d. 


To balance, 31st March, 1866, ..... 


- 


- 


317 15 8 


Loans Advances. 








Public Works, 6 it 7 Vic., c. 44 : — 








Amount received from Commissioners of National Debt, 




27,098 9 7 




Land Improvement, 10 Vic., c. 32, <fec.: — 








Amount issued from Consolidated Fund, 




28,000 0 0 

1 


~ 


Total issued for Loans, . . . . 


— 


~ 


55,098 9 7 


Loans Rbpavmexts. 








1. Public Works Loans : — 








Amounts received under the following Acts, viz. : — 








Loans, 57 Geo. III., e. 34, ... 


180 0 0 





— 


Loans 1 & 2 Win. IV., c. 33, 


3,404 2 1 





— 


Loans 6 it 7 Vic., c. 44 — Public Works, . 


8,108 1 B 





— 


Ditto, Drainage, 5 <k 6 Vic., c. 89, 


5,423 13 10 












17,115 17 5 




2. Arterial Drainage : — 






1 


Amount received from Proprietors for Drainage Works, 


— 


57,025 14 7 




3. Jyabonehere Drainage : — 








Amount received from Proprietors, . . . . 




10,532 7 3 




4. Land Improvement: — 








Amount received from Proprietors, .... 




105,215 4 11 




Total Repayments, ..... 


- 


- 


189,889 4 2 








245,305 9 5 



Office of Public Works, Dublin, 1st May, 1867. 
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Commissioners of Public Works in the Year ended 31st March, 1867. 



ADVANCES AND REPAYMENTS. 







1 £ a. d. 


£ a. d. 


£ s. d. 




Loans Advances. 










Public Works, 6 & 7 Vic., c. 44 : — 










Amount advanced on Loans, viz. : — 










For Arterial Drainage, per Act 5 k fi Vie., c. S9, 


6,158 9 7 








To District Drainage Board, 2(5 & 27 Vic,, c. SS, 


20,740 0 0 








For other Public Works, 


200 0 0 












27,098 9 7 


- 




Land Improvement, 10 Vic., c. 32, itc. : — 










Paid to Proprietors on account of Loans, 


- 


26,290 0 0 


- 




Total paid to Borrowers, .... 


- 


- 


53,388 9 7 




Loans Prepayments. 










1. Public Works Loans : — 










Amounts transferred to II. M. Exchequer, viz. : — 










Loans, 57 Geo. III., e. 34, 


180 0 0 








Loans, 1 & 2 Wm. IV., c. 33, . 


3,404 2 1 








Loans, 6 & 7 Vic., c. 44, .... 


13,531 15 4 


— 


— 








17,115 17 5 


- 




2. Arterial Drainage : — 






“ 




Amount transferred to 11. M. Exchequer, 


*56,988 19 6 








Other payments, .... 


3G 15 1 













57,025 14 7 


— 




3. Laboucliere Drainage : — 










Amount transferred to H. M. Exchequer, 




10,532 7 3 






4. Land Improvement : — 










Amount transferred to H. M. Exchequer, 


— 


L05.140 4 11 












189,814 4 2 




Balance carried to next Account, 




- 


2,102 15 8 










^45,305 9 5 



* See details under district?, pp. 40 to ■». W. B. Soadx, Accountant 
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Acoooht showing the Receipt and Expeuditcbe of the Comiiissiokm, 



(A 2.) — RIVER 




NAME OF DISTRICT. 



Ballinaiuore atul Ballycoiinell, 
Brosna, . 

Clonakilty, 

Glyde, . 

Hind River, 

Kilcock, 

Longli Corrib, . 

Lough Gara, 

Lough Mask, 

Lough Neagh, . 

Lough Oughtcr. 

Quin, 

Binn and Black River, 
Turloiighniore, . 

Youglial, 



Office of Public Works, Dublin, 1st May, 1807. 



(A 3.)— LAND IMPROVEMENT 



RECEIPTS. 

Balance from! last Account, 

Amount received from Treasury by way of Loan, . ’ 

” ” from Proprietors in Repayment of Preliminary Expenses, 


£ s. d. 

000 0 0 
277 9 5 


£ s. d. | 

| 

31 10 G j 






6,, 9 e 






£909 5 11 



Office of Public Works, Dublin, 1st May , 1807. 
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of Public Works, in the Tear ended Slat March, 1S67— continued. 



DRAINAGE. 



.. 


NAME OF DISTRICT. 


Expenditure 

Works. 


TOTAL. 




£ s. d. 


£ s. d. 


EXPENDITURE. 






Balance from 31st March, 1S66, 


- 


2,087 16 3 


Works Account. 

Brosna, ...... 

Clonakilty, . 

Lough Neagh, ..... 

Shanagolden, Balance of Loan unexpended repaid to H.M. Exchequer 
Loan Account for Preliminaries, do. do. ’ 

Balance transferred to Miscellaneous Service to close this Account, 


29 4 1 
213 10 10 
1 7 4 
1,208 11 8 
1,226 S 10 
452 10 7 


3,1 SI 13 4 










£6,169 9 7 



W. B. Soady, Accountant. 



PRELIMINARIES. 





EXPENDITURE. 


£ s. d. 


£ s. d. 




Amount paid to Exchequer in Repayment of Advances, 

,, paid for Preliminary Investigations, Advertising, Scrivenery, &c., 


410 7 9 
288 7 8 


698 16 5 
210 10 6 




Balance carried to next Account, ..... 


- 


- 






£909 5 11 



W. B. Soady, Accountant. 
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Account showing the Receipt and Expenditure of the Commissioners 



RECEIPT. 

Balance brought from last Account, 

1. Public Buildings, <Sic. : — 

Issued from H.M. Exchequer on account of Votes, 
Sundry Receipts, Rents, Sale of Old Stores, &a., . 
Contributions in aid of National Schools, . 



Carried forward, . 



(A 4.)— PARLIAMENTARY 



£ 




74,000 0 0 
311 1 4 
212 17 4 



74,523 18 s| 



£ s. d. ' 
5 , 023 18 3 I 



5,023 IS 3 
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of Public Works, in the Year ended 31st March, 1867— continued. , 



VOTES AND GRANTS. 



EXPENDITURE. 

1. Public Buildings, he. : — 

Dublin Castle— Furniture, General Repairs, and Altera- 
tions to State Apartments, Public Offices, he., . 
lloyal Irish Academy — Repairs, Alterations, he 
Charitable Bequests Office— ditto, Rent he. 

Commissariat Office— Repairs, Alterations, he., ’ 

Stationery Office, ditto, 

General Registry Office, ditto’ 

Income-Tax Office, ditto, 

Inspector-General of Militia Office, ditto, ! 

King’s Inns — Repairs and Alterations to several Offices, (fee., 
Four Courts — Repairs, Alterations, he., to several Courts, 
Chambers, and Offices, 

Four Courts’ Marshalsea— Repairs, Alterations, etc., 
Custom House, Dublin — General Repairs and Alterations 
to several Public Offices, Excise Stores, he., 

Custom House, Cork — Repairs and Alterations to several 
Offices. he., .... 

Custom House, Limerick, ditto, ditto 

Custom House, Belfast, ditto, ditto’ 

Bridges on the North Wall, Dublin— Repairs, he., ’ 
Customs Buildings throughout Ireland— Additions, Re- 
pairs, Alterations, he., 

Irishtown Church — Repairs, he., 

Phoenix Park Residences, die. — General Repairs, Furniture, 
Additions and Alterations to the Viceregal and other 
Lodges, he., ..... 

Royal Hospital, Kilmaiuham— Additions, Repairs, Altera- 
tions, he., . 

Royal Hibernian Military School— Additions, Repairs' 
Alterations, he., . . . . r ’ 

The Queen’s College, Cork— Repairs, Alterations’ he., 

The Queen’s College, Belfast, ditto, j 

The Queen’s College, Galway, ditto’ 

Iuland Revenue Buildings — Repairs, he., . , | 

General Post Office, Dublin — Additions, Repairs, Altera- 
tions, he. 



Post Office, Cork, 



ditto, 



National Education Buildings, he. : 

Repairs and Works at the Offices, Schools, Lecture-rooms, 
and Training Departments in Dublin, . 

Repairs and Alterations to Model Agricultural Schools! 

including Albert Model Farm, 

Repairs, Alterations, and Additions, to District Modei 
Schools, . , . 

Repairs and Alterations to Minor Model Schools, j 
Repairs and Maintenance of Ordinary Literary Schools, 
Grants in aid of Building, Improving, Furnishing, and 
Enclosing Sites of Ordinary Literary Schools, . 
Building New Model School at Enniskillen, . * 

National Gallery of Ireland — Materials, Repairs, Furniture 
he., ..... * 

Constabulary Dep6t Barracks, Phcenix Park : — 

Repairs and Alterations, . . £1,157 9 i 

Additions, . . . . 273 18 6 



Constabulary Barracks throughout Ireland : 

Repairs, Alterations, he., . . £202 17 10 

New Building — Barrack at Maam, . 403 1 0 



Carried forward, 



716 11 
64 9 


5 

0 


2,412 0 


3 


1,680 5 


10 


1,923 3 


0 


511 11 


4 


1,462 3 


10 


2,535 16 
5,359 16 


6 


8 


- 


1,431 7 


7 


605 18 10 



8,355 9 
328 6 
473 6 
96 5 

112 0 11 | 
600 0 
24 15 8 I 



4,626 11 10 
529 11 8 

1,885 8 11 

76 18 6 
61 11 3 
416 14 11 
69 0 10 

407 4 9 
37 9 3 



8,365 7 7 | 

4,225 18 8 | 

2,747 3 
1,772 1 6 
3,641 8 8 
348 12 11 

158 16 1 



15,884 17 5 



2,037 6 5 



25 



s. d. 
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APPENDIX TO THIRTY-FIFTH REPORT OF THE [1866-67. 

An Account Bhnwing the Rbobipt and Expundituku of tlie Oohmbbionkes 



(A 4.) — PARLIAMENTARY 



-REOEIPT-r-coratiKwetf.. 



Brought forward, 
i. Public Buildings — continued . 



Doiiaghadee Harbour 
Rents, . 



Kingstown Harbour : 
Harbour Dues, . 
Rents, &c.. 

Sale of Boat, ■. . 
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1866-67.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 
of Public Works, in the Year ended 31st March, 1867 — continued l 



V.OTES AND GRANTS — continued. 



EXPENDITURE — continued. 


£ s~ d 


£: t.i d. 


Brought forward, . . 

1. Public Buildings, Arc. — continued. 


■ - 


58,789 5 0 


District Probate Registry Offices — Repairs, Alterations 
Rents, etc., 

Special Commissioners of Fisheries— Office, Repairs, Rent, Arc 
General Valuation Office — Repairs, Arc., 

Store and Yard, City-qnay — Rent, . 


III! 


272. 1 10 
111 11 11 
324 16 4 
7 5 4 


Phoenix Park — Maintenance, <tc. : — 

Labour and Materials, Alterations, Additions, and Repairs 
to Gate Lodges, Cultivation of Deer Farm, &c., &e., 
Salaries of Bailiff, Dcerkecper, Gate-keepers, Constables, <tc 
Contingencies, including Gaslight, and attendance of Police, 
New Flower Garden— Planting, Asc., 

Additional Plantations, Wire Fencing, Arc., 


3,577 S 8 
1,006 0 0 
379 17 10 
107 13 2 
G90 3 1 






5,761 2 9 




Improvements — Sundry Works, Arc., 


411 3 3 


6,172 6 0 






Contingencies, Salaries of Overseers, Maintenance of Clocks, 
Chimney Cleaning, Arc., ..... 
Coals and Firewood supplied to sundry Public Departments, 
Tyrone Navigation — issued to meet Cost of Repairs, Arc., . 
Maigue Navigation ditto, 


i i ii 


860 0 2 
4,346 12 2 
125 0 0 
70 0 0 


“Mermaid," Powder Ship, at the Pigeon House Fort: — 
Materials, Repairs, Arc., ..... 
Fish-curing Sheds at Howtb, . 


- 


9 19 10 
410 17 8 


New Court of Bankruptcy and Insolvency : 

Works under Contract, Arc., .... 

Salary of Clerk of Works, .... 

Furniture, Fitments, A:c., 


3,154 4 9 
73 3 0 
313 0 6 


3,540 13 3 






New Metropolitan Police Court : 

Works under Contract, ..... 
Purchase of Ground, Incidents, Arc., 

Salary of Clerk of Works, .... 


3,105 0 0 
76 5 6 
36 8 0 


3,217 13 0 






Donaghadeo Harbour : — 

Labour, Materials, Incidents, Arc., ... 

* Salary of Harbour Master, .... 

Patent Derrick Crane, Chains, Buoy, Arc-., 


137 18 11 
25 0 0 
79 0 9 


24119 S 






1. Kingstown Harbour : — 

Salaries of Harbour Master, Superintendent, Arc., . 
Boatmen, Watchmen, Am., . 

Incidents and Contingencies, including Gaslight, . 

Rents and Taxes, . . , 

Ballast supplied, Contract, .... 

Maintenance, Repairs, Materials, Arc., 


490 S 0 
669 12 0 
37 5 0 9 
22 11 0 
309 5 0 
2,275 18 11 






4,142 15 8 




Building New Wharf at the Coal-quay, . £1,924 3 10 
New. Bathing Place for Females at West Pier, 545 ^ u 

Gridiron (New Works), . . . 30 12 2 


2,500 3 11 






6,042 19 7 






Carried forward, . 


- 


— 
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APPENDIX TO THIRTY-FIFTH REPORT OF THE 



[1866-67.. 



An Account showing the Receipt and Expenditure of the CoMjnasioNER& 



(A 4.)— PARLIAMENTARY 



RECEIPT — continued. 


£ s. d. 


£ s. d. 


£ s. d. 


Brought forward, 


- 


- 


82,211 2 4 


2. New Record Buildings : — 

Issued from H. M. Exchequer on account of Vote, 


- 


1,000 0 0 












3. Salaries and Incidents of Office : — 

Issued from H. M. Exchequer on account of Vote, 

Law Costs recovered, ..... 

Registration Pees, . 

Sundry Receipts, ..... 


1 1 i i 


22,880 0 0 
257 6 10 
6 1 0 
11 14 0 


23,155 1 10 








4. Central Criminal Lunatic Asylum, Dundrum 

Issned from H- M. Exchequer on account of Vote, 


- 


o 

o 

o 

o 


800 0 0 








5. Royal Dublin Society : — 

Issued from H.M. Exchequer on account of Vote, 


- 


1,267 0 0 


1,267 0 0 








6. National Gallery of Ireland 




Nil. 




7. Howtii Harbour : — 

Harbour Dues, ..... 
Rents, &c., ..... 


- 


621 5 10 
197 15 3 


819 l 1 








8. Dunmore Harbour : — 

Harbour Dues, . 

Rents, ...... 


= 


19 S 4 
33 5 11 


52 14 3 








9. Convict Prisons : — 

Received from the Directors of Convict Prisons, . 
Sale of old Metal, &c., . 


— 


2,656 18 4 
14 6 0 


2,671 4 4 








Carried forward, 


■ 




111,976 3 10 
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VOTES AND GRANTS — continued. 



1 EXPENDITURE — continued. 

Brought forward, 


£ s. d 


£ s. d 


£ s. d. 
85,173 2 3 


2. New Record Buildings : — 

Works under Contract, &e., 

Fitments, . . . . 


- 


1,766 9 10 
268 3 6 




3. Salaries and Incidents or Office : 

Salaries of the Board and Establishment, . 

Law expenses, . 

Travelling expenses, &c., .... 
Progress Inspections, . 

Incidents, &c., ..... 


20,247 9 7 
167 6 5 
1,323 18 6 
475 13 4 
302 0 2 






Salaries and Incidents op Fisheries: 

Salary of Inspecting Commissioner, 

Travelling expenses, <fcc., ..... 
Incidents, .... 


600 0 0 
226 1 1 
172 11 4 


998 12 5 




4. Central Criminal Lunatic Asylum, Dundrum:— 

Alterations, Repairs, Rent, &e.. .... 

Additions — Works under Contract, <fcc., . . j 


■ = 


793 IS 1 
321 1 5 










1,114 16 (> 


5. Royal Dublin Society 

Alterations and Repairs to Buildings in Kildare-strcet, . 
Ditto, Botanic Cardens, Glasnevin, . 


= 


432 3 11 
368 10 11 












6. National Gallery of Ireland 

Transferred to H.M. Exchequer. 
Balance unexpended (Vote 1SC5-GC), 


- 


— 


13 13 10 


7. Howtii Harbour: — 

Labour, Materials, ifec., .... 
Salary of Engineer, . 

Salaries of Harbour Master and Assistant, 
Incidents, ..... 


i i i i 


331 7 7 
20 0 0 
50 0 0 
11 12 3 


412 19 10 


8. Dunmore Harbour: 

Labour, Materials, ibc., .. . . . 

Salary of Harbour Master, .... 


- 


42 7 0 
25 0 0 




9. Convict Prisons : — 

Momitjoy (Male)— Repairs, Alterations, <tc., 
Mountjoy (Female) — 

Works under Contract, 

Repairs, Alterations, <kc., . . 


978 3 8 
270 0 0 


1,164 16 10 




Smithfield — Repairs, Alterations, Rent, <bc., 

Lusk, Rent, ..... 


= 


156 0 11 
3 0 9 












Carried forward, 






15,704 16 2 
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APPENDIX TO THIRTY-FIFTH REPORT OF THE [1866-67. 

An Account showing the Receipt and Expenditure of the Commissioners 



(A. 4.)— PARLIAMENTARY 



RECEIPT. 


£ s. d. 


£ s. d. 


£ s. d. 


Brought forward, 


- 


- 


111,976 3 10 


10. Coast Guard Stations : — 








•Received from the Admiralty, . . , 





13,500 0 0 




Relodged, . . . . . . 




11 11 3 










13,511 11 3 


Balance, ..... 


- 


— 


4,369 4 11 








129,857 0 0 



Office of Public Works, Dublin, 1st May, 1867. 



(A 5.)— MISCELLANEOUS 



To balance from last Account, . 

1. Maintenance of Post Roads : — 

Advances from Consolidated Fund, 

Amount received from the following Counties, in repay- 
ment of advances made for repairs, viz. : 

Co. Roscommon, 

„ Mayo, . 

„ Clare, 



Total Receipts, “Post Roads,” 



59 10 0 
145 IS 0 
30 14 6 



1,500 0 0 



£ s. d. 
6,679 3 S 



2. Receiver’s Accounts for Loans : — 
Galway Harbour : 

Dues on Shipping and Merchandize, 
Rents, .... 



1,426 14 6 
24 16 6 



Limerick Harbour : 

Dues on Shipping and Merchandize, 
Rent of Wellesley Bridge, 

Rents, . 



7,801 8 10 
400 0 0 
114 5 4 



1,451 11 0 



Total Receipts, “Loans Receiver,” . 

Carried forward, . 



8,315 14 2 



9,767 5 2 
18,182 11 4 
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1866-67.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 
of Public Works, in. the Year ended 31st March, 1867 ‘—continued. 



VOTES AND GRANTS — continued, 



EXPENDITURE. 


£ s. d. 


£ s. d. 


Brought forward, . . . 


_ 




10. Coast Guard Stations : — 






Maintenance of, and Additions to, Existing Stations, . 





3,746 19 8 


New Buildings : — 






Bangor, ...... 


. 1,740 6 1. 




Blacksod Bay, ..... 


637 1 0 




Bonmahon, ...... 


146 18 2 




Castletownsend, ..... 


51 13 9 




Cromane, ...... 


962 8 2 




Dooran, ...... 


1,025 16 11 




Knockadoon, ..... 


690 16 9 




Rachley, . .... 


468 11 1 




Ross’s Point, 


1,340 16 4 




Tribune, ...... 


1,419 3 3 




Wicklow, ...... 


1,921 12 S 








10,405 4 2 



£ s. d. 
115,704 16 2 



14,152 3 10 



W. B. Soady, Accountant. 



SERVICES. 



EXPENDITURE. 



1. Maintenance of Post Roads, Ac. : — 

Amount expended for the Repairs of Roads in the follow- 
ing Counties, viz. : 

County Donegal, ..... 

„ Roscommon, 

„ Clare, ...... 

„ Dublin, . . . . . 

„ Down, . . 

„ Kerry, ...... 

„ Tipperary, . 

Repaid to H. M. Exchequer, . 

Total Expenditure, “ Post Roads,” . 



2. Receiver’s Accounts for Loans : — 

Galway Harbour : 

Maintenance and Repairs of Works, 

Salaries and Incidents, .... 
Atlantic Steampacket Company, Dues refunded as a com 
promise in settlement of claim, 

Transfer to H. M. Exchequer on account of Interest, 

Limerick Harbour: 

Maintenance and Repairs of Works, 

Salaries and Incidental Charges, . 

Sir .Thomas Deane, for Interest, . 

'Law Costs, ..... 
Transfer to H. M. Exchequer on account of Interest, 



Total Expenditure, “ Loans Receiver,” 
Carried forward, 



£ 8, 


d. 


190 3 


0 


59 10 


0 


219 6 


6 


625 5 


8 


171 10 


0 


26 14 


10 


70 0 


0 


525 10 10 


518 19 


3 


850 0 


0 


1,100 0 


0 


472 18 


0 


1,620 1 


0 


188 19 


4 


315 19 


9 


5,400 0 


0 



1,362 10 0 
265 12 6 



2,994 10 1 



1,628 2 6 



10,992 8 2 
12,620 10 8 
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APPENDIX TO THIRTY-FIFTH REPORT OF THE [1866-6*. 

An Account showing the Receipt and Expenditure of the Commissioners 



(A 5.)— MISCELLANEOUS 



3. Inland Navigations : — 
Shannon Navigation : 
Rents, 

Tolls, 

Sales, ifcc., 



Boyne Navigation : 
Tolls, 



Tyrone Navigation : 

Tolls, 

Rents, ....... 

Amount of Parliamentary vote in aid of work, 

Maigue Navigation : 

Tolls, 

Amount of Parliamentary vote in aid of work, 

.Ulster Canal : 

Amount issued from H. M. Exchequer on account of vote 
of Parliament, ...... 

Rents, ....... 

Sales, ....... 



Total Receipts, “Inland Navigation,” 



4. Metropolitan Police Buildings : — 

Amount received from Commissioners of Police, 

5. Arbitration Accounts : — 

Amount received from the following Railway Companies 
and others, to meet expenses of Arbitration, per Act 14 <fe 
15 Vic., c. 70, viz.: 

Atkenry and Ennis Junction Railway Company, 

Great Southern and Western do. 

Irish North Western do. 

Great Northern and Western do. 

Dundalk and Greenore do. 

Southern do. 

Belfast and Central do. 

Midland Great Western do. 

Sligo and Ballaghdereen do. 

Dublin Tramway, .... 

Belfast Waterworks, .... 
Corporation of Londonderry, . 



<5. Piers and Harbours Act, 9 Vic., c. 3; and 10 <fc 11 Vic., c. 75: 

Issue on account of Grant, pursuant to 10 & 11 Vic., c. 75, 
Contributions in aid of Works, viz. : 

Lady Elizabeth’s Cove Pier — per A. Denny, . 
Carrigaholt Pier — per J. R. Joly, . 

Howth Harbour, Sale of old Metal, 

Newcastle Pier— issue from Consolidated Fund for 
repairs, per Act 16 and 17 Vic., c. 136, 



7. Matnootii College : — 

Issue ou Account of Loan, . 



£ s. 


d. 


£ «. 


d. 


£ s. 


d. 


T- 




- 




18,182 11 


4 


1,272 5 


6 










1,237 10 


4 










36 8 


2 














2,546 4 


0 






304 4 


8 










0 5 


0 


sru o 








2 55 10 


9 










49 5 


11 










125 0 


0 


AGO k 








11 5 


10 










70 0 


0 










2,500 0 


0 










22 12 


0 










11 15 


6 














-.,o34 7 












~ 




5,896 3 


8 


- 




- 




3,203 17 


2 






9 2 


0 






— 




01 8 10 






— 




23 13 


4 






— 




26 10 


0 






— 




98 4 


0 






— 




79 0 


8 






— 




121 14 


8 






— 




30 0 


0 






— 




50 0 


0 






— 




50 0 


0 






— 




118 1 


4 






- 




50 0 


0 


717 i« 




4,000 0 


0 










305 0 


0 










10 0 


0 










0 18 


6 














' Yo 0 


0 














200 0 


0 


_ 








32,606 6 


0 
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1860-67.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 
of Public Works, in the Year ended 31st March, 1867 — continued. 



SERVICES — continued. 



EXPENDITURE. 

Brought forward, 

I. Inland Navigations : — 

Shannon Navigation : 

Maintenance and Repairs of Works, &c., . 

Salaries of Superintendents and Toll-Collectors, and Wages 
of Lock-Keepers, and Incidental Expenses, . 

Boyne Navigation : 

Maintenance and Repairs of Works, &c., . 

Salaries of Superintendent, Collectors, Lock-Keepers, and 
Incidental Expenses, ..... 

Tyrone Navigation : 

Maintenance and Repairs, .... 

Salaries of Superintendent, Collectors and Lock-Keepers, 
and Incidental Expenses, .... 

Maigue Navigation : 

Salary of Collector and Incidental Expenses, 

Ulster Canal : 

Salaries and Incidents, . 

Rates and Taxes, 

Plant aud Materials, 

Labour restoring Works, 

Compensation, 

Law Costs, 



Total Expenditure, “Inland Navigation," 

4. Metropolitan Police Buildings : — » 

Amount expended on Additions, Repairs, Maintenance, &c., 

o. Arbitration Accounts : — 

Sundry Railway Companies and others, for Amounts paid 
to Valuators, &c., per Act 14 & 15 Vic., c. 70, viz.: 
Waterford and Passage Railway Company, 

Athenry and Ennis Junction do. 

Dublin Trunk Connecting do. 

Portadown and Dungannon do. 

Irish North Western do. 

Great Northern and Western do. 

Dundalk and Greenore do. 

Southern Railway do. 

Belfast and Central do. 

Belfast Waterworks, . 

Corporation of Londonderry . , • 

Dublin Tramway 

Sligo and Ballaghaderreen Railway 

6. Piers and Harbours Act, 9 Vic., c. 3 ; & 10 and 11 Vic., c. 75 : 

Amount expended on the following Works: 

Howth Harbour, on Works in Progress, 

Kilkeel Pier do. . 

Carrigaholt Pier do. . 

Lady Elizabeth’s Cove Pier, for Preliminary Expenses, 
Bantry Pier, do. 



1,398 9 9 
1,296 13 11 



31 4 10 
20G 16 2 



113 15 4 
267 8 5 



607 16 0 
42 13 4 
164 18 4 
2,488 6 4 
103 0 0 
138 0 8 



7. Mainootr College : — 

Paid Contractors and others, 



Carried forward, . 



1,113 0 5 
2,146 4 4 
1,083 10 0 



> 14 3 
) 3 6 



381 3 9 
34 1 0 



21 6 0 
24 2 6 
93 18 2 
17 19 0 
23 13 4 

67 11 0 

68 4 0 
179 0 8 
221 13 8 
218 1 4 

43 0 0 
50 0 0 
16 19 6 



4,342 14 9 



S3 



6,893 4 1 



1,045 9 2 



4,361 12 6 
300 10 7 



— | 28,713 16 

E 
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APPENDIX TO THIRTY-FIFTH REPORT OF THE 



[1866-67. 



An Account showing the Receipt and Expenditure of the Commissioners 



(A 5.)— MISCELLANEOUS 



RECEIPT. 


£ 8. cl. 


£ 8. cl. 


£ 8. d. 


~ 


Brought forward, 





. 






8. Phcbnix Park : 










Received for Grazing Rents, .... 




904 19 0 






Sale of Hides, . . 


— 


20 14 0 

















9. Sundry Drainage Deposit Accounts, per Act 20 and 27 Vie., 










c. 8S, &c. 










Received on account of Preliminary Inquiry, viz. : 










Parsonstown District, . . . . . 


30 0 0 








Elphin District, ..... 


42 10 7 








Brickcy do. 


50 0 0 








Quinagh do. ..... 


30 0 0 








Upper Inny do. 


100 0 0 












272 10 7 






Received from Sundry Drainage District Boards to meet 










expenses of Arbitration, ..... 


— 


1G1 3 10 






10. River Drainage, per Act 5 and 6 Vic., c. 89 .- — 










Transferred to Miscellaneous, .... 


— 


— 


452 10 7 




11. Sundry Accounts : — 










Arklow Salvage Store, per Board of Trade, 










Proceeds of Sale of Stock, .... 










Dividends received on Stock, .... 










Receipts in Suspense, ..... 





1,294 3 9 






i 






1,851 15 5 










£36,329 19 5 





Office of Public Worhs, Dublin, Id May, 1867. 
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1866-67.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 
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SERVICES — continued. 



EXPENDITURE. 

Brought forward, 

I. Phcenix Park : — 

Transferred to II. M. Exchequer, 

Paid Lord Palmerston, in lieu of Grazing, 

Paid Tithe-Rentcharge, ..... 

, Sundry Drainage Deposit Accounts : — 

Paid for Preliminary Expenses, including refund of unex- 
pended Balances to the Drainage Board : 

Ballinacarrig District, 

Rathdowney do. ■ 

Silver River do. 

Elpliin do. 

Brickey do. 

Upper Inny do. 

Paid Arbitration Bills, 



11. Sundry Accounts : — 

Arklow Salvage Store : paid Contractor, &e., 

Paid Simon Kenefick on Account of Sale of Stock, . 
Dividends on Stock paid Sundries, 

Receipts in Suspense allocated, 

Couuty and City of Londonderry Deposit Accouut, 
Wexford Free Bridge Amount lodged on Deposit Receipt, 



Balance, earned to next accouut, 



£ s. d. 


£ s. d. 


£ s. d. 


- 


- 


28,713 If. 3 


— 


SOS IS 2 




— 


40 0 0 




— 


89 2 10 








990 1 0 


14 9 0 






10 7 0 






31 1 10 






44 19 2 






41 1,0 6 






100 0 0 








202 17 0 




— 


101 3 10 








894 0 10 


_ 


201) 1!) 0 




— 


.77 15 * 




— 


142 11 8 




— 


14 5 10 




— 


1,500 0 0 








3,277 10 1 






33,361 14 2 




— 


2,948 5 3 






£36,329 19 6 



W. B. Soapy, Accountant. 



E 2 
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APPENDIX TO THIRTY-FIFTH REPORT OF THE 



(A 6.)— Abstract of Loans made by the Commissioners of Public Works, under the Provisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads 
and showing the Total Issues and Repayments to the 31st March, 1867. 





PURPOSE OF 




REPAYMENTS. 




Enl mice 0 








Principal. 


Interest. 




Principal, 
31st March, ] 






£ s. cl 


£ s. r 


£ s. 


£ s. a 


£ s. 


Antrim County, -j 


For making and) 
1 improving roads, 
court-houses, &c. ) 


157,782 18 


157,782 18 


19,016 4 


- 


- 


Armagh County, . 


Ditto, 


2,507 10 9 


2,507 10 


564 19 1 


— 


_ 


Carlow County, . 


Ditto, 


5,650 0 0 


5,650 0 


592 5 


— 





Carrickfergus, 1 
(County of the 
Town,) j 


Ditto, 


4,443 10 0 


4,443 10 


689 0 


- 


- 


Cavan County, 


Ditto, 


36,953 8 0 


36,749 11 1 


6,086 17 


— 


203 16 


Clare County, 


Ditto, 


17,779 11 8 


17,779 11 


1,924 0 


— 





Cork County, 


Ditto, 


4,451 15 10 


4,451 15 1C 


338 7 11 


_ 





Cork, County of) 
the City, I 


Ditto, 


1,500 0 0 


1,500 0 


271 11 


- 


_ 


Donegal County, . 


Ditto, 


17,557 5 0 


17,557 5 


1,851 7 


_ 





Down County, 


Ditto, 


13,731 17 6 


13,731 17 


871 13 


_ 





Dublin City, 


Ditto, 


1,211 G 8 


1,211 6 


42 11 11 


_ 





Dublin County, . 


Ditto, 


5,53S 11 1 


5,538 11 1 


672 4 1 


_ 


_ 


Fermanagh County, 


Ditto, 


5,050 0 0 


5,050 0 0 


900 14 1 


— 


_ 


Galway County, . 


Ditto, 


31,015 7 8 


31,015 7 8 


1,633 7 11 




_ 


Galway Town, 


Ditto, 


3,330 0 0 


2,403 17 S 


429 10 11 




926 2 


Kerry County, 


Ditto, 


76,094 9 0 i 


76,094 9 6 


8,966 8 1 


_ 


_ 


Kildare County, . 


Ditto, 


6,602 10 oj 


6,602 10 0 


1,407 3 o 


_ 


_ 


Kilkenny County, 


Ditto, 


29,350 0 o' 


29,350 0 0 


3,238 9 4 


__ 


_ 


King’s County, 


Ditto, 


6,438 17 3 


6,438 17 3 


1,011 0 11 


_ 


_ 


Leitrim County, . 


Ditto, 


7,650 0 0 


7,650 0 0 


1,233 2 4 


_ 


_ 


Limerick City, 


Ditto, 


3,931 S 8, 


3,931 8 8 


887 1 5 


_ 


_ 


Limerick County, . 


Ditto, 


13,018 18 9 1 


13,018 18 9 


2,636 16 1 


_ 


_ 


Londonderry Co. . 


Ditto, 


1,250 0 0 


1,250 0 0 


304 10 9 


_ 





Longford County, . 


Ditto, 


4,400 1 4’ 


4,400 1 4 


920 8 8 


_ 


_ 


Louth County, 


Ditto, 


9,550 0 0 


9,550 0 0 


1,377 16 3 


_ 


_ 


Mayo County, 


Ditto, 


12,43S 0 0 


12,438 0 0 


1,414 5 3 


_ 


— 


Meath County, 


Ditto, 


2,347 18 2 


2,347 18 2 


547 19 7 


— 


_ 


Queen’s County, . 


Ditto, 


7,663 O' 0 


766,3 0 0 


605 0 2 


_ 


_ 


Koscommon Co., . 


Ditto, 


19,784 0 0 


19,784 0 0 


1,316 11 9 


— 


_ 


Sligo County, 


Ditto, 


8,306 6 9 


8,306 6 9 


1,152 o 0 


_ 


— 


Tipperary County 


Ditto, 


9 959 5 11 


9,959 5 11 


760 0 l| 


- 


- 
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(A 6.) — Abstract of Loans made by the Commissioners of Public Works, under the Provisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and ether general heads, 
and showing the Total Issues and Repayments to the 31st March, 1867 — continued. 



Tyrone County, 

Waterford County, 
Waterford City, . 
Wexford County, . 
Wicklow County, . 
Westmeath County, 

Roads & Bridges, j 

SundryHarbours, ) 
Docks, <fcc., / 

Inland Naviga- | 
tion, / 



Public Building 

Railways, 

-Miscellaneous, 



”1 



Ecclesiastical / 
Commissioners, 1 

1’iers.fe Harbours, 
Exchequer Bills iss| 

Relief Works, 

River Drainage, . 

Do. | 

*Maynootli Col- J 

V, I 



Bor making and 1 

improving roads, > 

court-houses, die. ) 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Totals, 

For Hoads, 1 
Bridges, etc., J 

In aid of con- | 
s traction, / 

Improving ) 
Works, <tc., / 

Erection and 
completion of \ 
Works, itc., ) 

In aid of con- 
struction, 

In aid of Sundry ( 
Works, / 

Pursuant to Get 7 I 
Wm. 4, c. 108, / 

Act 9 Vic., c. 3, | 
and 10 and 11 'r 



[ued and aftei’- | 
wards relodged, J 



Act 9 Vic., c. 1, 



Act 5 & 6 Vic., c. 89, 
Act2G&27 Vic., 
c. S8 ; Act 28 
<fe 29 Vic., c. 52. 
Additions and | 
Improvements,/ 



con- 1 
i, ic., / 





REPAYMENTS. 




Balance of 




Principal. 


Interest 




31st March, I8CG. 


£ s. cl. 


£ s. cl. 


£ s. d. 


£ s. d. 


£ s. cl. 


2,300 0 0 


2,300 0 0 


370 4 3 


- 


- 


2,248 14 0 


2,248 14 0 


122 10 0 


— 


— 


1,550 0 0 


1,550 0 0 


75 7 5 


- 


- 


51,155 11 0 


51,155 11 0 


6,372 17 10 


- 


- 


7,558 1 10 


7,558 1 10 


1,504 2 11 


- 


— 


1,0G5 1 S 


1,005 1 8 


222 12 1 


- 


- 


593,165 7 8 


592,035 9 2 


72,331 19 1 


- 


1,129 18 6 


43,700 0 0 


30,878 8 1 


15,655 10 1 


2,971 11 11 


9,850 0 0 


189,150 0 0 


44,899 IS 9 


118,490 7 0 


- 


144,250 1 3 


G9.950 0 0 


14,403 1 3 


37,977 0 0 


- 


55,546 18 9 


35,000 0 0 


32,650 5 4 


G,S22 14 2 


1,359 9 9 


9S4 4 11 


157,200 0 0 


157,200 0 0 


73,764 16 7 


- 


- 


14,550 0 0 


14,550 0 


3,043 4 8 


- 


- 


100,000 0 


100,000 0 


43,453 11 1 


- 


- 


37,474 11 0 


35,718 13 4 


1,048 16 10 


0 0 7 


1,755 17 1 


3,700 0 0 


3,700 0 0 


361 14 7 


- 


- 


1,243,8S9 18 S 


1,026,041 15 11 


372,950 0 1 


4,331 2 3 


213,517 0 6 


226,349 19 11 


69,761 18 1 


IS, 666 3 2 


156, G78 1 10 


- 


2,082,052 7 3 


1,487,329 17 3 
1,0S0,0G0 7 3 


1,194,525 If. 10 


I Boparslli' lij way 
l oi Annuity. 


27,240 0 0 
18,200 0 0 


2,944 15 3 


_ 


Do. 


3,597,732 5 10 


2,570,334 19 9 


,355,535 0 11 





“ This Loan is to be repaid as an Annuity, by the sum of £26,026 for Principal and Interest. 



Office of Public Works, Dublin, 1st May, 1867. 



W. B. Soadt, Accountant. 
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(A. 7.)— A Statement of tlie Loans made by the Commissioners of Public Works in Ireland, showing 
outstanding on the 



No. 

of Loan. 


NAME OF PARTY. 


| PURPOSE OF LOAN. 


BAL 
oatstanding 3 

Principal. 


V.NCES 
st March, 1806. 

Interest. 






Act 1 <0 2 JT'm. IT’., c. 33. 




A- a. d 


£ s. d 




8,70 


Limerick Navigation Company, 


To improve Works 


9,008 15 0 






15,80,10V 


Limerick Bridge Commissioners, 


Constructing Bridge, Docks, and Quays, 


04,277 0 5 


9,739 11 




157 j 


Galway Dock Commissioners, . 


Constructing Docks and Harbour, 


19,822 14 10 


1,743 17 11 




28,208 


Newry Navigation Company, . 


Improving Works and Extension of Canal, . 


15,878 3 9 






3 


Ardglnss Harbour Commissioners, . 


Completing Works of Harbour, . 


(1,050 O 0 






IS 


Athlunkard Bridge Commissioners, . 


Completing Works of Bridge, 


0,850 0 0 


4,400 9 5 




sia 


Ulster Canal Company, . 


Completion of Works, .... 


10,000 0 0 


10,033 13 11 










135,047 0 0 


37,725 13 8 






Act 0 d 7 Vic., o. 44. 












Sundry Piers, 


In aid of Construction, ... 


2,015 19 10 






255 


Newry Navigation Company, . 


Extension of Canal, .... 


20,000 0 0 






882 


Limerick Bridge Commissioners, 


Construction of Floating Docks, . . 


04,000 O 0 






307 


Rev. Thomas Bony, .... 


Roman Catholic Chapel at Biuitiy, 


514 8 2 






044 


Rev. Janies Dolieny, .... 


Roman Catholic Chapel nt Dnnmanwny, 


470 O 0 






881 


Rev. Joseph Shealmu, .... 


Roman Catholic Chapel at Kilmacabea, 


GO 0 O 






1022 


County Antrim, 


Bridge at Ormeau, .... 


410 8 4 






1023 


County Down, 


Ditto 


410 2 5 






1833 


County Cavan, 


Road, Killysliondra to Ballinagh, 


317 11 4 






1020 


Galway Town 


Repairing Rood, Galway to Ileadford, 


432 14 2 






1030 


Ditto, 


Ditto, Galway to Fairliill, . 


249 12 2 






1033 


Ditto, 


Ditto, Galway to Salthill, 


020 15 7 






1024 


Mnynootk College 


Additions and Improvements, 








1037 


Eilnastulia Drainage Board, . . 




3,000 0 0 






1038 


Six-milc-bridge Do, 




1,500 0 0 






1041 


Athboy River Do. . 


Drainage Works, pursuant to 20 & 27 Vic., e. 88, 








1012 


Ballynocariig Do. 










1043 


Silver River Do. 










1039 


lathdowney Do. 












Arterial Drainage, 


Drainage Loans, pursuant to fi & 7 Vie., c. 89. 









Office of Public Wen-la, Dublin, 30 th April, ISO 7. 



(A. 8.) A Statement of Outstanding Loans made by the late « Commissioners for the Issue of Loans 
Amount of Principal and Interest due upon each on the 31st March, 1866, the Interest 



NAME OF PARTY. 



4,24,53 
IS' 
28 J- 

113 \ 
40,52 
43,92 

61 

70 

106 

.139 



County Meath, 



PURPOSE OF LOAN. 



Navan Turnpike Hoad, 



Commissioners of Wide Streets, to improve Cork City, 

County Mayo, . ’ . Court-Houses at Castlebar cfcBallinrobe, 

County Kilkenny, . . Causeway, Tkomastown, and Castle- 

connor Road, 

Commissioners for W ellesley Bridge across the Shannon, 

R. H. Maunsell, . . | Canal at Plassy, County Limerick, . 

Commissioners for a Bridge across the Shannon at Athlunkard, 
Commissioners for a Bridge at Youghal, . 

I Total, 



BALANCES 

outstanding 31st March, 1800. 


I Principal. 


Interest 


£ s. d. 


£ s. d. 


6,000 0 0 


S8 1 2 


13,700 0 0 


15,168 6 7 


225 6 5 


231 6 3 


208 18 7 


101 1 11 


55,384 12 4 


6,652 5 4 


912 19 10 


758 5 6 


6,000 0 0 


7,929 6 3 


10,000 0 0 


10,685 9 2 


92,431 17 2 


41,614 2 2 



Office of Public Works , Dublin , 1st May, 1867. 
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^Sfai^l867 1 ' 3 ,St MarCl1 ’ 1866 ' the ISSUeS a ” d Ke ? a U n ™ te within the year, and the Balances 







I REPAYMENTS. 


BALANCES 






issued within 
the Year. 


charged within 
thu Year. 






outstanding 31st March, 1867. 


No. 




Principal. 


1 Interest. 


Principal. 


Interest. 


of Loan. 




£ *. d. 


£ s. d. 


£ *. d. 


£ x. ,/. 


£ *. d. 


£ s. d. 






~ 


- 


- 


- 


0,008 15 0 


4,208 18 11 


5,70 




“ 


2,021 1 7 




1,800 3 1 


04,277 0 0 


10,401 9 11 


15, 80, 108 




" 


772 18 4 


- 


1,100 0 0 


10,322 14 10 


1,410 10 3 


f 20.120, 
1 107 




- 


0:10 2 -1 




314 1!) 0 


15,878 3 0 


320 3 4 


28,250 




“ 


“ 


- 


- 


0,000 0 O 


7,039 2 1 


3 




- 


JIM (l 0 


- 


120 O 0 


0,850 0 0 


4,734 0 0 


18 




" 


“ 


" 


- 


10,000 0 0 


10,033 13 11 


212 




- 


•1,423 2 3 


- 


3,404 2 1 


1 1:10,047 0 0 


38,744 13 10 








11 8 0 


1,100 2 U 


11 8 0 


1,750 17 1 








- 


800 0 O | 


- 


800 0 0 


20,000 0 0 


_ 


255 




- 


2,700 0 0 


- 


3,030 10 11 


04,000 0 0 


30,00!) 0 7 


882 








30 0 0 


- 


484 8 2 


30 0 0 


307 




" 


" 


- 


- 


470 0 0 


101 1 7 


044 




- 


- 


30 3 3 


- 


20 lli 0 


102 13 0 


881 




- 


7 4!) 


-110 8 4 


7 4 0 




_ 


1022 




- 


7 11 8 


410 2 0 


7 11 8 


- 


- 


1023 




- 


14 4 10 


113 10 2 


14 4 10 


203 10 2 


_ 


1533 




- 


22 1!) 1 


213 !) 11 


22 10 1 


21!) 4 3 


- 


1020 






13 3 10 


102 10 2 


13 3 10 


140 10 0 


- 


1030 




- 


30 (i 0 


00 13 0 


30 (i 0 


000 2 1 


- 


1033 




200 o o 


- 


1,110 3 0 


- 


- 


- 


1024 


This Loan, amounting to 


5,000 0 0 


- 


- 


- 


8,000 0 0 


_ 


1037 


£18,200, is repaying on 
the principle of an An- 
nuity, by the sum of 


3,000 0 0 


- 


- 


- 


4,0110 0 0 


_ 


1038 


3,400 0 0 
4,000 0 0 




" 


- 


0,400 0 0 
4,000 0 0 


- 


1041 


£20,020. Total repay- 
ments to 31st March, 










1042 


1807, £2,044 IS*. M. 


3,010 0 0 


- 


- 


- 


3,040 0 0 


_ 


1043 


2,300 0 0 


- 


- . 


- 


2,300 0 0 




1030 




0,108 0 7 




1,258 11 8 


4,100 2 2 


- 


- 


- 


Payable on Principle of 


27,098 0 7 1 


3,011 9 8 ' 


4,021 10 7 


8,007 8 0 


- 


- 




an Annuity. 


Tqtftl Repayments, . 


13,032 *" 


0 4 











"YV. B. Soady, Accountant. 



out of the Consolidated Fund,” pursuant to the Act 57 Geo. III., c. 33, and subsequent Acts ; showing the 
since accrued, the Repayments, and the Balances outstanding on 3 1st. March, 1867. 
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(A 9.) Arterial 
Schedule. — Abstract of Final Awards, and Repayments 









Date when 


Total 




Portion 

Expend!] 


f 








Districts. 


Counties. 


| 


Expenditure, 


re 


of Tota 


rn 


Pros Grants 




























■i 






Public Wo 




La 


ds. 






Ardec, 

Armagh ( Supplemental , 25th Octo 


Louth and Meath, 


71) 


18 Sept., 1804, . 


£ s. 
22,280 5 


a 


£ 

1,353 5 


d. 


£ 


I*' 


d. 


,, 1: ,l 




















her, 180-1), 


Galway 


04 


20 April, 1802, . 


4,034 5 


10 


220 12 


0 


3,000 


0 


O 


813 13 1 


Blnckwater, .... 
Borrisokane ( Supplemental , 5 tl 


Mentli and Kildare, . 


1 


10 March, 1840,. 


12,115 10 


0 


1,830 15 


0 


10,27(1 


0 


0 


- 


March, 1800), . 


Tipperary, .... 


03 


20 April, 1852, . 


10,038 17 


11 


520 0 


0 


(1,500 


0 


0 


3,000 17 11 


Borris-in-Ossory, . 


Tipperary and Queen's, 


81 


27 Sept., 1854, . 


20,020 5 


1 


070 1(1 


5 


10,000 








Boyne, 


Kildare, Meath, West- 1 
meatli, and King's, J 


80 


21 April, 1855, . 


50,080 11 


0 


5,124 18 


ID 


22,855 


12 




20,000 o a 


Ballybay, .... 


Roscommon, 


20 


1 October, 1850, 


848 17 


4 


41 li 


2 


807 


11 


2 


- 


Brosna, ( Ferhanc tliv.') . 
BaUycasey ( Supplemental, 23 rt 


Westmeath and King's 


123 


18 April, 1800, . 


107,057 8 


8 


- 




30,540 


0 


0 


08,117 8 8 


February, 1800), 


Tipperary, .... 


52 


17 October, 1851, 


3,805 3 


2 


180 13 


4 


3,000 


0 


0 


019 0 10 


Ballinhnssig, .... 


Cork 


40 


13 » » 


7,344 17 


1 


00S 8 


0 


7,270 


8 


4 


_ 


Ballinderry, .... 


Westmeath and King's, 


13 


30 April, 1800, . 


1,202 0 


10 


130 1 


3 


1,120 


8 


7 


_ 


Ballyteige, .... 


Wexford, .... 


87 


20 June, 1855, . 


43,520 15 


3 


58 0 


0 


10,808 


10 


0 


20,000 0 3 


Ballycnwnn, .... 
Broadlongh ( Supplemental , lOt 


Kildare, .... 


3 


10 „ 1840, . 


720 3 


2 


87 0 


10 


041 


13 


4 


- 


January, 1800), . 


Mayo, • 


33 


20 October, 1800, 


1,241 10 


0 


135 15 


0 


000 


0 


0 


200 1 3 


Boley(Siq>plemcntal0tlulpril,l851 


Galway, .... 


03 


17 „ 1801, 


2,220 14 


2 


130 10 


7 


1,300 


0 


0 


780 14 7 


Ballinakill, .... 


Meath 


37 


20 „ 1850, 


1,107 4 


7 


93 14 


3 


1,073 


10 


4 


_ 


Boardsmill, .... 


Meath 


38 


20 „ „ 


4,101 5 


3 


077 10 


10 


3,513 


5 


5 


_ 


Bollinaskea and Castlerickard, 


Meath, .... 


30 


20 „ „ 


2,223 11 


7 


187 4 


1 


2,030 


7 


0 


_ 


Balia 


Mayo 


102 


0 April, 1857, . 


18 «13 15 


2 


710 5 11 


3,000 


0 


0 


13,007 0 3 


Bally ualioOTi, 


Westmeath and King's, . 


01 


14 „ 1852, . 


0,802 7 


3 


003 17 


7 


0,388 


9 


8 


_ 


Ballinamore ) Navigation, i 

and > Drainage, and-'- 

Ballyconnel, ) Water-power, i 


Cavan, Fermanagh, Lei-') 
trim, and Roscommon, i 
Cavan, Fermanagh, andf 
Leitrim, ) 


120 

‘! l 


10 January, 1800 

0 March, „ 

0 .. 


228,051 10 
53,723 5 


0 

7 


30,000 0 
.2,208 0 


0 

1 


24,412 

750 


0 

0 


0 

O 


108,051 10 5 
20,203 0 B 


Burren, . . . . 


Carlow and Kildare, 


74 




20,070 0 


11 






24,305 


11 


„ 




Cali ore (Supplemental, 23tli Fcbru- 
















ary, 1857)', .... 


Wexford 


47 


13 „ 1851, 


4,316 14 11 


45 11 


0 


3,200 


0 


0 


1,020 3 5 


Cappagli, 


Galway, .... 


101 


27 March, 1857, . 


10,205 8 


1 


300 0 


0 


7,140 


0 


0 


8,729 8 1 


Camoge, 


Limerick, .... 


00 


22 „ 1802, 


4,437 11 


0 


00 17 11 


4,340 


13 10 


- 


Clonakilty, 


Cork, .... 


78 


5 Sept., 1854, . 


11,734 5 


10 


32 1 


3 


11,702 


4 




- 


Cork Slob, 


Cork, County Of City of, . 


05 


20 April, 1852, . 


5,020 7 








5,020 






■Carriggower (Supplemental, 22nd 




















October, 1801_), .... 


Wicklow, .... 


17 


30 „ 1850, . 


3,237 8 


4 


102 10 


7 


2,344 18 


0 


780 19 B 


Corrigans, 

CuiTaunboy ( Supplemental , 10th 


Donegal, . 


11 


20 October, 1840, 


2,475 7 


10 


141 5 


3 


2,334 


2 


7 


- 


January, 1880), 

Castlebar Lakes (Supplemental, 7th 


Mayo, . 


31 


20 „ 1850, 


200 0 


7 


20 0 


4 


200 


0 


0 


68 10 3 


March, 1850 ), . 

•Cnilmore ( Supplemental , 10 th Ja- 


Do. 


40 


20 April, 1851 . 


1,708 0 


4 


11 16 


7 


277 


7 


r 


1,419 3 2 


nuary, 1800), . . . . 


Do., . . . . 


32 


20 October, 1850, 


320 13 


0 


18 8 


10 


40 


5 11 


258 18 9 


‘Camdoon, 


Mayo, . 


35 


20 „ 1850, 


002 13 


5 


388 13 


1 


214 


0 


4 


_ 


Carbury Mill-stream, . 


Kildare, .... 


0 






34 18 


- 


IUY) 


12 






Canwmore Lake (Smiplemental, 




















31st March, 185G), . 


Mayo, ..... 


10 


30 April, 1850, . 


700 12 


1 


0 7 


1 


493 


0 


0 


297 5 0 


Clonlost, 


Westmeath, . , 


48 


13 October, 1851, 


2,400 14 


3 


200 9 


6 


2,107 


4 10 


- 


Castlebernard 


King's County, . 


00 


30 „ 1850, 


22,302 0 


0 


93 17 


7 


0,800 


0 


0 


12,408 11 11 


Cavetown, 


Roscommon, 


07 


20 April, 1852, . 


1,033 18 


0 


- 




1,033 


18 


5 


- 


Curragba, 


Meath and Dublin, . 


22 


30 „ 1850, . 


1,204 5 


0 


_ 




1,204 


5 


9 


- 


Crogban, 


Roscommon, , 


08 


20 „ 1802, . 


3,540 0 


0 


108 0 


5 


3,431 


11 


1 


- 


Castlemartyr, .... 


Cork, .... 


83 


20 October, 1854, 


7,380 10 


6 


013 0 


6 


4,040 


0 


0 


1,836 13 1 


Coolaney, 


Sligo 


70 


20 April, 1852, . 


4,025 0 


0 


- 




4,625 


0 


0 


- 


Crosslough, 


Mayo, .... 


85 


3 „ 1855, . 


405 1 


2 


- 




352 


0 


0 


53 1 2 
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Drainage. 

thereon, for the Year ending 31st March, 1867. 





Flooded or 
Injured Lands 


per Acre 
of the 


Increase 
Annual Lettin 


Amount of 
Instalments 




;j Repayments. 




RahiBosi 


been Drained 


including 


of these Lands 


half-yearly, 








Districts. 


Statute 

Measure. 




Drainage. 




q 


; 31st March, 188 


ending gist 
March, 18B7. 


Total. 




SUt. Acrea 


A. B. P. 


a *. <r 


£ a. rf. 


£ s. d. 






£ s. d 












1,751 10 4 


442 10 1 


30 


11,434 15 1 


804 7 


12,290 2 10 


A ivies 


13,120 


007 0 30 


4 4 1 


330 2 0 


09 9 6 


35 


3,403 15 9 


155 10 0 


3,010 10 0 


Aunagb. 


60,000 


3,827 2 18 


2 13 8 


1,034 7 0 


382 4 1 


40 


14,880 16 0 


43S 8 7 


15,310 4 7 


Blackwater. 


20,500 


1,517 0 30 


0 5 4 


500 10 5 


153 2 1 


48 


0,509 16 0 


281 13 7 


0,791 10 4 


Borrisokane. 


35,840 


3,624 3 27 


5 5 1 


1,085 18 2 


305 11 2 


40 


0,072 10 5 


050 3 0 


10,322 13 11 










1,058 15 1 


745 2 8 


48 


21,871 12 0 


1,380 0 1 


23,251 12 10 


Biij'np 




414 3 27 


1 18 11 


124 0 8 


Paid off. 


- 


1,101 13 0 


- 


1,101 13 0 


BaUjbav. 


380,120 


11,008 0 30 


8 18 4 


2,87] 0 11 


1,350 14 0 


44 


17,047 1 4 


2,054 1 5 


19,701 2 0 


Brosna ( Ferbane div.) 


7,080 


753 3 0 


4 10 0 


225 12 8 


08 13 1 


48 


3,115 18 5 


85 5 10 


8,201 4 3 


Ballycasey. 


23,000 


. 1,452 3 5 


5 0 2 


447 8 10 


212 10 2 


60 


8,101 0 9 


204 3 5 


8,405 4 2 


Ballinliossig. 


1,008 


311 0 38 


3 12 6 


112 8 0 


Paid off. 


32 


1,024 17 2 


4 10 0 


1,029 10 2 


Ballinderry. 


20,762 


2,003 0 2 


14 10 5 


1,180 14 8 


547 10 11 


48 


11,733 19 0 


1,008 7 11 


12,802 0 It 


Ballyteige. 


1,000 


215 2 20 


2 10 0 


58 17 3 


23 12 2 


40 


845 4 3 


34 0 10 


870 5 1 


Ballycowan. 


1,000 


108 3 10 


5 11 3 


78 19 3 


Paid off. 


- 


1,181 1 1 


- 


1,181 1 1 


Broadlotigh. 


3,000 


083 0 4 


3 0 11 


188 18 11 


Paid off 


- 


1,758 3 8 


- 


1,758 3 8 


Boley. 


1,350 


430 3 3 


2 0 10 


120 15 8 


Paid off. 


- 


1,550 18 8 


20 11 0 


1,571 10 5 


Ballinakill. 


6,850 


1,428 3 12 


2 0 2 


428 2 1 


Paid off. 


- 


5,454 1 3 10 


104 18 5 


5,019 12 3 


BoardsmilL 


3,000 


738 0 20 


2 15 2 


205 7 11 


Paid off. 


- 


3,005 3 9 


03 4 10 


3,158 8 7 


Ballinaskea itCastlerickard. 


30,720 


1,700 2 20 


0 18 10 


228 15 3 


112 3 11 


00 


2,020 5 8 


204 19 7 


2,881 5 3 


Balia. 


15,000 


2,032 2 20 


3 2 10 


002 6 8 


274 2 9 


32 


7,903 2 8 


515 8 4 


8,508 11 0 


Ballynabown. 


j- 101,450 


>0,370 1 34 
(325 


8 0 8 


1,748 16 10 


Paid off. 

880 9 0 
25 15 10 


“} 


30,000 0 0 
10,304 18 1 


1,470 10 11 


30,000 0 0 
17,784 18 0 


BaJliaamore 

V nod - 

l Balljcwmel 


40,000 


8,008 0 6 


3 0 1 


2,589 19 0 


020 12 2 


40 


20,072 0 6 


1,288 0 10 


27,000 7 4 


Burnti. 


7,000 


617 1 24 


6 18 4 


240 6 2 


30 4 7 


35 


3,285 1 2 


08 11 10 


3,353 13 0 


Cali ore. 


34,850 


2,577 8 27 


0 3 1 


495 4 1 


232 15 0 


48 


4,723 15 3 


438 10 6 


5,102 14 0 


Cappagb. 


01,184 


1,412 0 7 


8 17 


040 8 6 


Paid off. 


- 


5,340 7 9 


- 


5,340 7 9 


nnninjTA, 


2,000 


202 0 30 


30 19 2 


- 


304 11 1 


40 


32* 1 3 


- 


32 1 3 


Clonakilty. 


330 


214 0 20 


27 13 0 


573 0 10 


254 1 0 


32 


7,134 5 7 


505 5 8 


7,039 11 3 


Cork Slob. 


12,000 


502 0 31 


5 5 10 


274 16 9 


Paid off. 


- 


8,054 7 10 




3,054 7 10 


Carriggower. 


3,380 


684 2 18 


3 13 6 


217 8 8 


85 17 6 


40 


2,987 12 0 


101 10 6 


3,140 3 3 


Corrigans. 


200 


46 0 31 


5 16 4 


10 0 0 


Paid off 


- 


241 16 5 




241 10 5 


Cnrraunboy. 


1,500 


185 2 27 


0 2 9 


85 19 1 


Paid off 


- 


310 10 7 




810 19 7 


Castlebar Lakes. 


500 


57 3 8 


5 6 8 


21 13 0 


Paid off. 


- 


119 8 4 




119 8 4 


Cuilmore. 


400 


72 3 87 


2 18 7. 


27 9 3 


7 8 1 


44 


649 5 8 


14 18 10 


004 4 6 


Camcloon. 


1,000 


106 0 20 


3 16 


44 10 0 


22 3 5 


40 


759 18 5 


44 11 3 


804 a 8 


Carbury Mill-stream. 


800 


100 2 30 


8 10 2 


54 18 5 


Paid off 




640 10 7 


- 


649 10 7 


Carro-wmore Lake. 


3,500 


648 2 5 


3 7 9 


177 14 5 


80 16 10 


40 


2,620 9 0 


151 4 0 


2,671 13 0 


Clonlost 


38,000 


2,400 8 27 


8 17 8 


709 1 3 


337 0 0 


44 


6,437 15 3 


616 10 9 


7,054 15 0 


Castlebemard. 


8,000 


300 0 37 


6 5 0 


117 1 8 


55 18 5 


60 


1,574 0 0 


109 11 5 


1,683 11 11 


Cavetown. 


2,500 


407 3 32 


3 2 0 


122 8 7 


54 1 6 


30 


1,702 13 11 


87 15 3 


1,700 9 2 


Curragha. 


8,000 


847 2 1 


4 1 0 


277 11 6 


118 14 7 


44 


3,422 18 1 


227 4 7 


3,050 2 8 


Croglian. 




1,114 1 5 


0 18 


383 7 4 


101 1 1 


48 


4,285 3 8 


320 4 2 


4,605 7 10 


lastlemartyr. 




702 3 18 


5 10 8 


241 2 7 


110 8 0 


76 


3,300 18 3 


245 8 11 


3,540 7 2 


Coolaney. 


300 


01 0 35 


4 0 0 


35 17 1 


12 2 1 


44 


268 0 8 


23 0 8 


291 1 4 


Crosslougb. 



F 
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Schedule — Abstract of Final Awards, and .Repayments 







1 


Date when 




Portion of 






Districts. 


Counties. 


Amount of 


Expenditure 


of Total 


Free Grants ' 










for all 


('nniiii., T 










K 






Public Works 


Lands. 




•Dungolman ( Supplemental , 10th 








X e. <i. 


£ s. ,1. 


£ s. d. 


£ s. i. 


April, I860), . 


Westmeath and Xongford, 


73 


20 Sept, 1852, 


10,587 1 10 


38 j, 12 0 


8,000 0 0 


2,251 0 4 


Deel, 


Meath and Westmeath, 


82 


■18 October, 1854 


20,783 12 7 


2,000 17 4 


13,700 0 0 


4,080 15 J 


Dunkellin, .... 


Galway, 


100 


7 Sept., 1857, 


42,950 12 0 


820 0 7 


10,340 0 0 


20,703 3 S 


Derryl in 


Fermanagh, . . 


03 


10 Dec., 1805, 


787 14 0 


- 


300 0 0 


487 14 6 


Drumbominy, . , . 


•Do,, 


20 


30 April, 1850, 


333 8 0 


- 


333 8 0 


_ 


Drumclilf, .... 


Sligo and Xeitrim, 


69 


20 „ 1852, . 


4,070 7 9 


204 7 8 


3,840 0 1 


_ 


Dnnmore, .... 
Dunmoron ( Supplemental, 30 tl 


Galway, Mayo, & Roscommo 


115 


26 „ 1859, 


53,008 10 10 


1,740 10 1 


15,000 0 0 


37,000 0 0 


September, 1808), 


Sligo, . . . 


71 


29 „ 1852, 


4,733 15 0 


no o io 


3,301 0 0 


1,322 14 8 


Derryholmes, 


King’s, . 


62 


24 .» „ 


7,190 4 0 


487 10 7 


0,708 7 11 


_ 


Eslin, 


Xeitrim, . 


60 


12 » „ 


11,356 C 3 


577 10 2 


10,778 10 1 




Fane (Supl., 1st July, 1851), . 


louth, 


43 


20 Sept, 1851, 


8,155 15 0 


020 3 1 


0,220 12 .0 


1,000 0 0 


Fergus, 


Clare and Galway, . 


124 


30 October, 1800, 


08,010 8 8 


433 1 8 


24,000 0 0 


42,077 7 0 


Foranwell, .... 


Kildare, . 


55 


20 „ 1851, 


3,475 1 8 


07 2 7 


3,407 10 1 


_ 


<**•{&£• : : : 


louth, Meath, Cavan, and ’ 
Monaghan, . . j 


02 


27 „ 1855, ■ 


47,800 18 10 


2,S03 0 0 


22,000 0 0 

200 0 0 


22,800 18 10 


Gorteen, . . . . 


Kildare, . . . . 


4 


16 June, 1849, . 


3,020 4 11 


139 10 4 


3,380 14 7 


i 


Garr, 


Do., .... 


27 


1 October, 1850, 


3,810 12 8 


385 12 0 


3,431 0 2 


_ ! 


Glenarriff (Red Bay), . 


Antrim, .... 


57 


30 „ 1851, 


3,345 4 4 




3,345 4 4 




Headford, 

(Drainage, . ) 

Hind Fiver ^Navigation aban- j- 


Xeitrim 


24 


16 Sept, 1880, . 


1,010 12 9 


87 10 0 


023 2 0 




Roscommon, 


07 


11 July, 180C, . 


21,101 -13 2 


■1;410 10 1 


10,050 0 0 


0,040 17 1 


Hermitage, 


Kildare 


5 


16 Kune, 1840, . 


280 10 1 


13 5 10 


273 10 3 


! 


Inny, . . 


Xongford andWestmeath, . 


118 


13 October, 1859, 


08)208 3 3 


701 4 8 


14,000 0 0 


43,440 18 T. 


•Kilmaunock, ( Supplemental, 18(A 
















August, 1804), .... 


Wexford 


12 


20 „ 1840, 


0,836 13 7 


- 


7,830 13 7 


•2,000 0 0 


: : : 


Galway, .... 
Do 


05 


20 March, 1850, 


55,040 17 10 


2,357 1 7 


21,000 0 0 


31,503 10 3 


Eilniaine ( Supplemental, 13 th 








“ 




•r- 


March, 1855) 


Mayo, .... 


41 


29 April, 1851, . 


10,060 10 1 


243 4 11 


7,000 0 .0 


3,747 5 2 


™»se« (S' : : : 


Westmeath and King's, . 
Do., . ... 


107 


15 October, 185 7, 


20,059 8 7 


; 


8,850 15 0 
1,200 4 3 


10,818 9 4 


Kilbride, 


Kilkenny and Tipperary, . 


01 


6 „ 1855, 


8,058 3 5 


332 8 0 


4,000 0 0 


3,725 14 8; 


Kflmurry, 


Meath, .... 


6 


80 July, '1840, 


038 13 3' 


55 14 0 


882 18 6 


_ 


Kill, 


Cavan, .... 


80 


17 August, 1855, 


2,700 4 7 


- 


1,000 0 0 


1,700 4 7 


Kilcock, ...... 


Meath, .... 


25 


10 Sept, 1850, . 


1,880 3 9 


17 14 0 


1,801 9 5 


01 0 1 


Kinmeen, 


Fermanagh, . . 


23 


2 „ „ . 


244 10 4 ; 


_ 


244 10 '4 


_ 


Kilmaganny, ..... 


Kilkenny, . 


80 


13 „ 1855, . 


10,084 13 10 1 


387 '7 10 


7,000 0 0 : 


3,047 6 0 


Keenagh, 


Xengford, ..... 


100 


7 April, il858, . 


10,820 6 7 


230 2 8 


4,450 0 0 


6,140 3 11 • 


lough Alick (Supplemental, 30th 
September, 1858), 


Mayo, .... 


15 


80 „ 1850, . 


4,110 10 1 


122 7 11 


2,000 0 .0 


1,007 11 2 


Xongford, 

Xorrha ( Supplemental , 29th April, 


Xongford, .... 


113 


12 „ 1850, . 


44,024 13 7 


2,425 11 .0 


18,200 0 0 


24,200 2 7; 


1857) 


Tipperary, 


28 


8 October, I860, 


3,504 19 3 


55 0 0 


2,800 0 .0 


040 19 3; 


louglmosaggart, .... 


Meath and Westmeath, . 


7 


6 Sept., 11840, . 


083 14 6 


9 0 0 


674 8 .6 


1 


lough Gara and Mantua, . 


Mayo, Roscommon,* Sligo, 


10 


28 April, G858, .. 


24,797 4 8 


3518 4 


10,650 0 .0 


14,111 6 4j 




Cavao)Xeitrim, * Xongford, 


10 


20 October, 1859, 


11,171 18 9 


1,312,18 7 


35,075 0 0 


74,784 0 2 


loughans, 


filkenny, .... 


80 


26 Sept, 1854, . 


4,167. 7 4 


94 0 0 


1,800 0 .0 


2,278 7 4 1 


1 Navigation, ( 

lough Neagh -J Drainage, and -j 
l Water-power, ( 


Antrim, Armagh, Down, i 
Xondonderry, and Ty- ■) 


11 

12 


8 Feb., 1859, . 
4 April, „ . 


00,174 10 4 
58,505 4 '6 
357 17 10 


7,096 12 0 
3,513.14 0 
Mills, 


10,000 0 0 
357 17 10 


00,077 17 10 
40,051 10 0 
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thereon, for the Year ending 31st March, 1867 — continued. 





Area of 


Area of 
Flooded or 
Injured Lands, 


per.Aore 




Amount of 
Instalments 


ffl 


Kepayments. 






Catchment, 
Rain linsin. 


been Drained 

Statute 

Measure. 


Drainage, 

ineluding 

Interest, 

&o. 


Value 

of these Lands, 
caused by 


half-yearly, . 
to repay Cost 
with Interest. 


i 


To 

31 st March, 1866. 


For year 
ending 31st 
March, 1887. 


Total. 


Districts. 




St»t.Acros. 


A. 


B. P. 


£ 8. d.. 


£ 8. 


d. 


£ 8. d. 




£ 8 . d. 


£ 8. 


d. 


£ 8. d. 






2S.OOO 


2,320 


0 8 


4 12 1 


020 1 


0 


Paid off. 


- 


10,203 8 0 


COO 7 


5 


10,803 15 5 


Dungohnan. 




04,000 


4,400 


3 30 


4 3 0 


1,584 8 


0 


043 15 2 


28 


10,750 14 11 


1,180 4 


0 


17,045 18 11 


DeeL 




88,330 


0,503 


0 31 


7 11 5 


1,004 10 


0 


627 10 3 


44 


9,097 10 7 


1,005 3 


4 


10,702 13 11 


Dunkellin. 




3,000 


187 


0 4 


4 4 3 


40 0 


11 


13 7 11 


30 


205 17 4 


23 4 


4 


289 1 8 


Derrylin. 




1,000 


134 


2 5 


2 0 7 


30 11 


6 


Paid off. 




404 2 9 


- 




454 2 9 


Drumbominy. 




14,204 


047 


0 11 


5 18 11 


207 11 


1 


00 5 0 


70 


2,077 5 10 


107 12 


1 


3,174 17 11 


Dramdiff. 




90, H!1 


4,837 


1 10 


10 10 8 


1,031 1 


11 


480 0 C 


48 


8,539 12 3 


983 2 


7 


9,002 14 10 


Dunmore. 




7,080 


881 


0 30 


5 4 11 


282 10 


4 


05 17 4 


33 


3,204 14 1 


190 12 


6 


3,455 0 7 


Duma mail. 




22,400 


5,000 


1 0 


1 3 11$ 


058 1 


4 


Paid ult. 


- 


8,802 19 1 


- 




8,802 10 1 


Derryholmes. 




10,840 


2,030 


3 5 


4 18 


880 10 


1 


30G 11 2 


40 


12,010 17 2 


427 10 


0 


13,444 13 11 


Eslin. 




87,40(1 


1,521 


3 28 


4 10 0 


533 2 


7 


205 0 10 


38 


7,139 10 8 


40S 8 


0 


7,548 5 2 


Pane. 




134,400 


7,301 


2 20 


0 3 0 


1,752 0 


3 


845 18 10 


44 


9,010 13 0 


3,787 14 


5 


12,708 8 2 


Fergus. 




3,800 


050 


1 30 


3 11 3 


203 1 


11 


125 7 8 


40 


3,070 11 5 


244 14 10 


3,015 0 3 


ForanwelL 




170,813 


1 0,70!) 
1 0 


0 38 
2 0 


0 11 11 


1,004 17 


0 


803 2 5 
7 10 11 


30 


21,129 13 10 


1,701 7 


0 


22,831 0 10 


Clyde. 




7,170 


1,440 


0 13 


2 7 0 


438 0 


2 


124 12 1 


40 


4,273 14 10 


82 12 


0 


4,350 7 4 


Gorteen. 




3,000 


044. 


0 23 


3 12 8 


282 10 


8 


120 4 8 


40 


4,230 0 3 


202 4 


2 


4,028 0 5 


Garr. 




0,200 


520 


0 30 


0 7 2 


214 12 


4 


105 13 0 


50 


3,120 18 4 


100 0 


0 


3,21)2 18 4 


Glenarriff. 




3,530 


304 


1 20 


3 0 8 


144 10 


0 


Paid off. 


- 


1,298 8 11 


- 




1,298 8 11 


Headford. 




10,000 


2,000 


2 32 


0 11 3 


703 8 


5 


300 4 8 


44 


9,320 D 6 


509 5 11 


0,919 10 4 


Hind River. 




ooo 


150 


1 38 


1 10 5 


20 13 11 


10 1 3 


40 


302 14 1 


10 10 


0 


382 4 1 


Hermitage. 




231,110 


0,350 


1 0 


8 7 8 


1,400 0 


5 


025 2 0 


30 


. 0,805 0 0 


1,105 1 


2 


10,910 1 2 


Iuny. 




8,532 


500 


1 12 


10 0 3 


702 0 


1 


Paid off. 


- 


10,103 15 5 


240 10 


8 


10,343 0 1 


Kilmaunock. 




40,341 


0,34-4 

1 


3 15 
2 0 


8 0 1 


1,600 13 


1 


722 2111 
3 1 ol 


44 


10,747 1 3 


1479 8 


4 


18,220 0 7 


ICiUimor. 




10,000 


1,120 


3 30 


0 10 3 


022 12 


5 


185 11 10 


40 


7,004. 0 1 


277 10 


2 


8,241 10 3 


Kilmaine. 




88,030 


5,408 

15 


2 ID 
2 4 


5 0 0 


075 0 


9 


453 0 0 
00 1 8 


25 


J- 8,924 8 10 


080 2 


6 


9,004 11 4 


Kilbeggan. 




8,000 


2,153 


0 15 


3 11 0 


505 14 


8 


187 10 2 


28 


4,250 10 4 


378 10 


D 


4,634 15 9 


Kilbride. 




2,000 


300 


1 23 


2 7 0 


143 10 


1 


32 9 8 


40 


1,105 IX 5 


51 17 


0 


1,157 8 5 


Kilmuny. 




17,000 


030 


3 0 


4 6 0 


101 0 


2 


30 11 1 


40 


831 5 3 


48 5 


1 


870 10 4 


Kiii 




3,230 


401 


3 11 


3 13 4 


100 4 


1 


07 15 1 


40 


2.0S0 11 1 


147 0 


4 


2,234 0 5 


Kilcoek. 




1,000 


87 


3 31 


2 15 7 


28 2 


0 


Paid off. 


- 


322 15 1 


10 8 


9 


333 3 10 


Ivinmeen. 




18,000 


2,821 


2 0 


3 15 5 


400 0 


5 


228 4 3. 


48 


0,227 0 10 


251 18 


0 


6,478 18 10 


Kilmaganny. 




18,000 


1,758 


3 0 


0 0 6 


317 10 


2 


153 0 0 


44 


3,120 9 1 


241 2 


3 


3,370 11 4 


Keenagh. 




0,004 


021 


2 30 


2 10 10 


240 10 


7 


Paid off. 


- 


2,782 4 9 


' - 




2,782 4 0 


Lougli Alick. 




72,320 


3,072 


2 20 


10 13 11 


1,300 7 


0 


025 17 2 


44 


12,125 4 ' 4 


1,134 16 


a 


13,200 0 6 


Longford. 




8,000 


1,007 


1 13 


3 5 3 


335 7 


0 


92 2 4 


24 


3,509 14 1 


00 8 10 


3,000 2 11 


Lorrha. 




2,000 


103 


1 38 


3 0 0 


50 11 


4 


20 10 6 


40 


824 3 1 


4 9 


8 


828 12 0 


Lougluiosaggart. 




1284X30 


4,710 


2 20 


5 3 11 


757 5 


2 


360 4 8 


44 


5,997 11 11 


704 15 


8 


0,762 7 7 


Lough Gara and Mantua. 




200,480 


10,537 


2 8 


10 8 4 


2,000 14 


4 


1,200 3 2 


44 


17,205 7 4 


2,889 14 


0 


10,085 1 10 


Loughs Oughtar.Gowna.&o. 




3,300 


548 


1 2 


7 8 8 


214 4 


4 


65 10 0 


40 


1,925 10 8 


86 10 


9 


2,012 10 6 


Loughans. 




■1411320 


|a9597 


2 32 


5 14 0 


0,679 0 


8 


Paid off. 
3,782 13 5 
12 6 2 


44) 

44/ 


37,006 12 0 
02,576 6 10 


7,850 0 


3 


87,000 12 0 
70,432 12 4 


) tougi. 197‘H 



F 2 
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i 






Portion of 






~ 








Amount of 




of Total 


Free Grants 




Districts. 


CounUes. 


-e 


mado final. 


fin- all 


c barged to 


charged on 










i 






Public Works. 
















£ s. d. 


£ s. a. 


£ s. d. 






Leesborougli, .... 


Monaghan, . . 


04 


20 Dec., 1855, . 


0,081 8 2 


247 11 0 


3,000 0 0 


2,833 10 0 






Meath, .... 


01 


15 Oct, 1851, . 


2,703 10 8 


157 18 0 


2,500 1 2 






Lough Dalla ( Supplemental , 10th 
October, 1801) 


Mayo, .... 


50 


20 „ „ 


2,830 11 0 


101 1 10 


2,274 0 0 


37i on 




Loyally, . ... 


Galway, .... 


08 


27 „ 1800, . 


10,820 8 8 


370 11 8 


4,250 0 0 


11,100 17 0 










„ < 


3,713 4 10 r 






3,713 4 10 






Mayo and Galway, . 


08 


14 Jan., 1808, -< 












River Rohe ) Drainage, . ) 




( 








51,754 8 2 






County of the Town of ( 


110 


30 June, 1800,. 


02,280 10 4 


14,883 0 O 


_ 


87,400 10 4 






Galway, and Counties -1 


.17 


20 Sept., „ 


10,804 5 0 


2,011 3 4 


20,400 0 01 


08,730 8 2 




and Carra, J Mill-Power, l 


of Galway and Mayo, ( 




4 April, 1800, . 




“ 






Listluff, 


Galway, . . 


54 


18 October, 1851, 


1,545 15 11 


- 


1,545 15 11 


- 




Lougli Lannogb, .... 


Mayo 


103 


7 April, 1857, . 


18,445 7 4 


1,300 0 8 


4,100 0 0 


13,030 0 8 




1855), 

Mnllafarry ( Supplemental , lOWt Oc- 


Do 




20 October, 1850 
30 April, „ . 


8,704 1 2 
980 13 0 


1,030 10 9 


4,000 0 0 


3,724 1 6 




taler, 1801), .... 


Do., .... 




134 3 7 








Miles and Tevnplebryan, 

Mnllawn (Supplemental, 10th Ja- 


Cork, .... 


00 


20 „ 1302, . 


1,302 5 3 


09 15 0 


1,322 0 0 


" 




unary, 1850;, .... 


Mayo, .... 




20 October, 1800, 


347 7 4 


13 12 2 


300 0 0 


33 15 2 




Maghera, 

Moyne and Crosspatrick (Supple- 


Down, .... 


58 


30 „ 1851, 


1,307 12 1 


- 


1,307 12 1 


" 




mental, 10 tit October, 1801), 


Mayo, .... 






702 13 0 


23 1 0 


400 0 0 






Monivea, 


Galway, .... 


105 


24 „ 1857, . 


10,890 1 1 


1,228 12 11 


5,002 0 0 


10,575 8 2 




Nnliber, 


Meath, 


44 


20 Sept., 1801, . 


7,034 3 4 


580 17 11 


7,053 5‘ 0 


- 




Oranhill ( Supplemental , 13thFeb-\ 
ruary, 1857), .j 


Galway, 


2 


4 April, 1840, . 


3,871 10 2 


100 10 2 


2,050 0 0 


1,031 0 0 




Otrenabroekagh ( Supplemental , 


















13th March, 1855), . 


Mayo, 




20 October, 1850, 


3,154 5 7 


90 15 11 


1,500 0 0 






Owenkeagb 


Cork, 


10 


30 April, „ . 


1,277 7 3 


70 11 7 


1,200 15 8 






Quin, 


Clare, 


84 


25 October, 1804 


20,080 5 2 


1,078 18 4 


14,000 0 0 


5,007 6 10 




Red Bog 

Rath, or Clooneen ( Supplemental , 


Meath, 


8 


0 Sept., 1840, . 


004 10 11 


00 10 11 


808 0 0 


1,471 18 3 




3l«t March, 1800), . 


Longford and Westmeath, 


73 


30 „ 1802, . 


0,071 0 4 


500 8 1 


4,000 0 0 




Ratooragh 


Cork, .... 


40 


13 October, 1851, 


028 7 31 


- 


928 7 11 


- 




Rinn and Blacln-ivsr, . 


Leitrim and Longford, 


114 


20 April, 1859, . 


33,750 11 1 


2,270 14 3 


15,000 0 0 


10,470 10 10 




Strokestown, 


Roscommon, 


00 


11 July, 1850, . 


42,007 0 1 


1,853 5 3 


21,541 0 1 


18,008 0 8 




Sbrule 


Mayo and Galway, . 


104 


15 April, 1857, . 


30,573 19 3 


932 0 1 


7,500 0 0 


22,141 10 2 






lung’s and Tipperary, 


75 


28 „ 1853, 


8,381 2 0 


414 0 11 


0,000 0 0 


2,794 12 10 






Do., 


“ 


- 


- 


- 


172 0 0 


“ 




Shandon, 


Waterford, 


50 


18 October, 1851, 


1,030 12 0 


370 0 0 


000 12 0 


- 




Shandrum 

Sow ( Supplemental , 23rd March, 


Mayo, 


18 


30 April, 1850, 


712 10 3 


- 


712 10 3 


1,000 10 * 




1858), 


Wexford, . 


70 


28 „ 1853, . 


8,825 9 3 


415 12 11 


0,500 0 0 




Shanagolden ( Award abandoned), 




- 


- 


3,741 8 4 


227 13 0 


- 


3,513 12 U 




Saleen Lough 


Mayo, 


42 


29 „ 1851, . 


3,070 13 11 


135 18 0 


2,943 15 5 


" 




Turloughmore, . ... 


Galway, 


88 


28 June, 1855, . 


00,832 9 1 


1,120 10 2 


23,000 0 0 


30,705 18 11 




Templemore f Lands, . 
(New award) | Mills, . 


Tipperaryj 


77 


} 1 July, 1854, • 


15,008 15 5 


1,098 3 2 


7,500 0 0 
280 0 0 


7,030 12 8 




Tawnawoggaun (Supplemental, 31st 












178 8 « 




March, 1650), . 


Mayo, 


30 


28 October, 1850, 


1,334 0 10 


155 12 4 


1,000 0 0 




Wilkinstown, . . . . 


Meath, 


10 


19 „ 1849, 


1,704 0 0 


100 17 7 


1,573 2 5 


- 




Wottonstown, .... 


Louth, 


45 


20 Sept, 1851, . 


1,102 13 0 


80 17 7 


1,021 15 5 






Tough ol, 


Cork, 


100 


18 Feb., 1857, . 


22,800 2 7 


- 


7,000 O 0 


10,800 2 7 












2,300,01212 4 


152,18012 8 


002,883 2 10 


1,335,598 10 10 



Office of Public Works, Dublin, May, 1867. 
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1866-67.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

thereon, for the Year ending 31st March, 1867 — continued. 





Aren of 


Aron of 
Flooded or 
Injured j.ands, 


Cost 
por Acre 


Increase 


Amount of 
, Instalments 


Is 


3 Repayments. 






Bain Basin 


been Brained 
. or Improved. 
Statute 

Measure, 


Drainage, 

including 

Interest, 

&c. 


Value 

of these Lands, 
caused by 
Drainage. 


half-yearly, 

1 to repay Cost 
with Interest, 


if 

it] 


To 

31st March, 180C 


For year 
ending 31st 
• March, 1867. 


Total. 


Districts. 




11,022 


728 2 37 


£ s. il. 

8 0 3 


£ S. d 
221 11 0 


£ s. d. 
103 3 3 


44 


£ t. d. 
2,300 0 0 


£ s. d. 
194 10 4 


£ a. d. 
2,501 5 4 


Leesborouglj- 




2,300 


480 0 34 


0 6 1 


140 4 8 


60 2 0 


72 


2,452 11 0 


107 1 7 


2,550 12 7 


Lough Crew.. 




•1,000 


083 0 15 


2 13 10 


201 IQ 2 


07 0 7 


40 


2,001 10 9 


120 12 1 


2,812 1] 10 


Lough Dalla. 




28,100 


1,040 2 0 


7 10 2 


304 0 8 


140 3 0 


44 


3,224 10 3 


277 17 4 


8,502 7 7 


LavaJly. 




1 220,000 


5,805 0 13 


10 13 5 


625 10 0 


302 1 3 


00 


0,500 16 5 


010 18 8 


7,120 10 ] 


Lough Mask & Paver Rohe. 




1 780,000 


i 5,033 2 4 

l 20 1 10 


22 13 10 


1,801 4 2 


Taitl off. 
835 14 1 
480 11 0 


001 
40 1 


14,883 0 0 
10,602 17 0 


2,042 0 4 


14,883 0 0 
22,045 7 1 


f Loughs Cor - 1 Navigation, 
rib, Mask, YlJrninaye, cS 
1 and Carra, J M ill Power. 




2,400 


408 1 11 


3 2 0 


112 10 8 


48 7 2 


52 


1,400 3 6 


01 3 7 


1,401 7 1 


Lisdulf. 




21,440 


1,700 2 5 


0 15 0 


241 13 0 


117 10 0 


00 


2,892 3 2 


324 0 11 


3,216 10 1 


Lough Lannagh. 




0,000 


1,040 3 11 


7 8 0 


503 8 4 


08 17 3 


20 


5,832 15 11 


198 0 1 


6,030 10 0 


Mnyour. 




2,210 


32G 0 10 


2 13 4 


117 5 1 


Paid off. 


- 


032 3 3 


- 


932 3 3 


Mullafarry. 




10,280 


250 1 20 


0 2 0 


04 14 2 


40 15 2 


44 


1,341 0 9 


91 17 2 


1,433 3 11 


Miles and Templebryan. 




400 


74 8 13 


4 0 2 


20 11 1 


Paid off. 


- 


302 19 8 


- 


362 10 8 


Mul lawn. 




10,000 


303 1 22 


3 11 0 


147 3 5 


50 10 5 


32 


1,713 0 10 


04 17 0 


1,807 18 7 1 


Maghera. 




000 


96 1 32 


• 7 0 11 


50 16 10 


Paid off. 


- 


632 14 7 


- 


032 14 7 


Moyne and Croaspatrick. 




04,000 


1,481 0 0 


10 11 7 | 


305 7 4 


140 9 0 


CO 


3,059 14 2 


282 10 11 


4,242 5 1 


Monivea. 




40,000 


1,307 1 3 


5 3 11 


580 13 2 


200 8 9 


40 


8,276 12 0 


401 18 9 


8,708 10 0 


Nobber. 




pssr 


^ 074 0 16 


3 15 7 | 


315 10 1 


Paid off. 


_ 


3,067 10 0 


113 2 0 


4,080 12 0 


Orauhill. 




6,000 


370 0 30 


8 16 


224 1 0 


23 0 1 


26 


1,857 11 0 


‘ 11 2 4 


1,868 13 4 


Owenabrockagh 




35,700 


303 2 10 


3 14 


00 0 10 


41 15 1 


44- 


1,423 17 10 . 


77 3 1 


1,001 0 11 


Owenkeagh. 




37,120 


4,305 0 20 


4 8 1 


1,032 15 3 


450 8 0 


48 


11,930 10 5 


817 8 1 


12,747 18 0 


Quin. 




3,000 


241 2 8 


8 14 4 


75 8 5 


33 0 9 


40 


1,167 0 5 


50 17 7 


1,218 4 0 


Red Rog. 




15,000 


1,157 3 35 


5 4 10} 


401 10 10 


107 8 11 


32 


5,101 0 10 


330 3 1 


5,521 0 11 


Rath, or Clooneen. 




2,780 


244 1 0 


3 10 0 


61 7 11 


23 0 1 


80 


818 7 9 


20 6 4 


844 14 1 


Ratooragh. 




74,000 


4,005 2 20 


6 12 10 


1,070 5 2 


615 10 5 


44 


10,352 1 8 


963 10 1 


11,315 11 0 


Rinn and Blaekriver. 




70,000 


7,478 2 21 


0 8 8 


1,704 17 10 


741 5 4 


44 


17,782 5 8 


1,206 12 9 


10,048 1 8 6 


Strokestown. 




27,000 


3,207 0 5 


0 4 10 


443 19 10 


215 15 2 


60 


6,276 10 10 


204 7 3 


6,571 4 1 


Simile. 




j 35,840 


f 1,288 3 7 
1 3 10 


6 0 11} 


434 10 7 


100 4 8 
4 8 10 


401 

80/ 


5,114 3 3 


288 15 1 


5,402 18 4 


Shinrone. 




160 


43 1 15 


15 4 10 


57 8 7 


22 17 2 


44 


1,025 10 8 


45 0 4 


1,070 39 7 


Skandon. 




700 


L32 1 35 


5 7 7 


53 10 0 


24 13 1 


44 


855 2 4 


20 8 2 


875 10 6 


Shan drum. 




14,000 


1,083 0 10 


4 4 10 


609 9 5 


200 10 6 


44 


7,102 14 10 


371 17 0 


7,474 11 10 


Sow. 




- 


- 




- 


- 


- 


227 15 5 


- 


227 15 6 


Shnnagolden. 




2,850 


900 3 14 


3 4 11 


259 3 10 


74 7 8 


80 


2,707 19 10 


102 18 6 


2,870 18 4 


Saleen Lough. 




212,480 


8,186 3 20 


7 5 7 


1,695 2 0 


749 10 10 


48 


17,103 4 11 


1,383 5 9 


18,486 10 8 


Turlonghmore. 




j 33,000 


f 3,394 0 21 
1 2 2 0 


4 7 3 


1,268 6 10 


334 17 6 
12 10 0 


30 


0,485 5 10 


485 0 8 


0,970 6 6 


Templemore. 




2,200 


294 1 0 


4 0 1 


82 10 10 


33 7 3 


30 


1,855 11 10 


20 13 0 


1,376 4 10 ' 


Tawn&woggaun. 




10,600 


700 2 37 


2 4 10 


217 10 8 


57 17 6 


40 


2,075 2 5 


107 15 6 


2,182 17 11 


Wilkinstown. 




6,300 


316 1 17 


3 4 7 


06 15 8 


40 9 6 


40 


1,258 5 4 


71 12 8 


1,829 18 0 


'Wottonstown. 




1,547 


224 0 0 l 


01 13 7 


500 0 0 


Paid off. 


- 


8,157 19 7 


- 


8,157 10 7 


YoughaJ. 


J 


.358,358 2 


66,786 2 4 


Average, 

6 11 4 i 


(4,502 7 2 


. 




309,454 17 2 


50,088 19 6 


-00,443 16 8 





W. B. Soadjt, Accountant. 
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Appendix B. 



Landed Property Improvement. — Inspectors’ Annual Reports, 1866 - 7 . 



Landed Counties of Fermanagh, Cavan, Leitrim, and portions of 
Property Im- the adjoining Counties of Tyrone, Sligo, Donegal and 
provement. Londonderry, <fcc. 

Inspectors’ In-tli'e' above district of the north-west- of Ireland 
Reports there lias been comparatively little demand for new 

Land Improvement Loans from the Board of Public 
Works. Where loans previously granted- were in pro- 
gress, the work has been generally well managed and 
well executed, and has continued tb give satisfaction to 
those on whose ground the undertakings were tarried 
out. The conduct of the labourers has been good, and 
the modern system of task-work and regular cash pay- 
ments introduced by the Laud Improvement Act has 
become universal. 

The principal novelty worth noting in my. district is 
the execution of some first-rate thorough drainage by 
Mr. J. Brennan, of Lucan, on the Fermanagh estate of 
Mr. Francis Graham, of Drumgoon. This is the first 
time Mr. Brennan has contracted for work in this dis-- 
trict (on l a system that I remember in East Lothian up- 
wards of twenty years ago, and’ therefore I consider it-- 
instructive to publish it. 

Mr. Brennan has had great experience, and has 
already, with an excellent, steady, intelligent foreman 
named Smith, drained by contract in twelve different 
counties of Ireland, bringing most satisfactory-references 
from his employers. Ilis plau is to view the land pro- 
posed for improvement with the proprietor or agent, 
consider the scheme and estimated cost, agree upon 
details, and, if the Board of Works sanctions the under- 
taking and the estimate, he draws up a formal document 
binding himself to execute the work in accordance with 
the specifications, and subject to the approval of the 
landlord and agent and the Inspector of the Board of 
Works, bringing his own tools and- overseers, and- as 
many men as may be necessary from a distance, if there 
should be an insufficient number available for- the work 
in the immediate neighbourhood. He keeps the ac- 
counts and maps, visits the work at intervals (leaving 
his foreman in permanent charge), and takes all trouble 
off the owner’s hands, and, as may be expected from 
the number of men lie has trained to the particular 
kind of work, and kept constantly at it, the execution 
is quicker and neater, and- better Mian common, and a 
field can be more rapidly completed! if wanted at a fixed 
early date, and if desired he would- bring a hundred or 
more men to the ground at once. His remuneration, is 
fixed by agreement, and, in the case I now allude to it 
is ten per cent, (everything included} on the outlay per 
approved estimates, which are not higher per acre- than 
usual in the district. 

I knew a contractor near Haddington who worked on 
this system, and the tenant farmers there pointed it out 
to me as an immense advantage, owing to the punc- 
tuality and speed it insured, so that it is an important 
step to introduce it into any district of Ireland where 
'there may be a scarcity of labour or a deficiency of 
skilled superintendence : nor does it throw the men of 
the neighbourhood out of work, for in this case lie 
brought about fifty men with him, and also employed 
as many of the neighbourhood as were willing to work 
for him. 

Proprietors have often complained during the last few 
years that the want of labourers prevented them drain- 
ing. kc.., but I cannot find that there is such a deficiency 
of able-bodied men in the greater part of the district as 
to preclude an employer from executing work if the, 
same rate of wages was offered that is given in Scotland 
and the North of England ; and where task-work is set 
(however severe it may be) .at such prices as to enable^ 
strong men to earn fifteen shillings a week, I think 
they can be found ; and I saw drainage going oh in 
Northamptonshire last yeaV where the men earned a 
guinea a week, so that the rates are not yet equalized. 



In Tyrone the Marquess of Abercorn's drainage under 
the same superintendent (an excellent Scotch°a<vricul- 
turist named Thompson) has been continued in excellent 
style, Mr. Thompson being quite confirmed in his 
approval (for that wet and rough hilly laud) of very 
largo stono drains roughly piped at- bottom and filled 
with some twelve or fifteen inches of stono over the 
pipe, placed twenty-seven feet apart, and cut four and 
a hall loot deep. Tho Marquess of Abercorn's. drainage; 
and reclamation of former years have proved satisfaV 
tory, and his farm offices also. Captain Pery M'Cliu-- 
tock’s and Captain Mauris’s works, also in Tyrone 
have gone on well, though slowly ■, and Dr. M'lvor’s’ 
though rough and irregular to look at in progress, as 
was Ins former work, will turn out as well as the other 
did, he is quite confident. 

In Leitrim Mr. Percy Jones has completed the work 
under his loan, and is satisfied with its results, ami 
likewise Mr. O’Boirnc, who now proposes to apply for 
a loan to reclaim some rich black bogs lying, between 
limestone bills, a most remunerative work in the county 
Leitrim, and presenting no difficulties when done on a 
moderate’ scale in divisions used as adjuncts to olav 
farms. 

In Cavan Lord' Faruhain has applied, for a loan to 
build cottages ; and proprietors seem to approve of 
charge being at five per cent, for thirty-five years for 
buildings. 

No one can go through tho country without regretting 
that the dwellings of the people-have not been brought 
up. to a higher standard generally, and, had the present 
facilities offered by Government existed twelve or fifteeu 
years ago, I believe great advanoe would have been 
made in providing respectable houses for tenant farmers 
and labourers. Even now, bearing in mind the change 
seen in the finish and furniture of the moderate-sized 
houses in. the country towns, and! in the dress: and fur- 
niture of tho more comfortable farmers, I look forward 
to an increased attention being paid to having decent 
dwelling-houses on all regularly managed estates, and 
the charge being, fixed at five per cent, will expedite 
this. I seo no reason to doubt, for rents have been 
well paid everywhere, and the standard of indoor life is 
raised in well-ordered districts, whence it will spread 
by degrees (as the improved style of clothing lias), and 
landowners’ eyes will become accustomed to- think 
decent cottages oil an estate an actual requisite for their 
own. comfort, as much as good farm offices and stables, 
or well kept demesne roads and fences, and the repay- 
ment of tho outlay will be then considered very moderate 
for the benefit gained. 

As the consumption of tea, sugar, bread and meat 
has. increased in a ratio that could hardly have been 
anticipated in the country villages of tlio north-west 
within the last fifteen years, and the dress of the people 
been changed in such a remarkable manner, that no in- 
stance of ragged clothes or bare feet can now be seen at 
a fair or market in counties where they were quite 
common fifteen years ago ; so may we hope tliat’a simi- 
larly raised standard will be attained in. the dwellings 
of the people. 

Wit. P. Prexdergast. 

Counties of Carlow and Queen’s. 

Ashfield Hall, Carlow, 

January 22, 1867. 

I have made preliminary inspections and reports on 
few loans, during the past year. Owners and occupiers 
of lands which have been improved under the provi- 
sions of this Act have been well satisfied with the 
result, and are desirous of having further loans. Those 
whose holdings- have not been operated on are, in many 
instances, very anxious to have improvements executed, 
and are willing to pay the instalments of interest on 
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loans, if obtained for that purpose. However, I find 
few landlords have applied for loans, although a very 
large proportion of their estates are in a neglected 
state, and capable of- much improvement, which would 
make ample return for the cost of drainage and fencing. 
.'AH those now iu course of being expended in this dis- 
trict have been applied for by proprietors who previ- 
ously had improvements executed under the Land 
Improvement Acts, and are aware of the aid vantages 
derivable. 

Works have been well executed generally in this 
district, and at a fair price. 

Labourers 5 wages are higher than ■ formerly ; they 
are more skilled, and give fair value for the increase 
of pay ; provisions are more costly. The habit of using 
tea and tobacco, which lias become general amongst 
the labouring people, lias increased their expenses 
^■without any commensurate improvement in their phy- 
sical ability. It deprives many of means of saving 
money to procure clothing ; consequently, men are not 
able to execute works in wet and cold weather, and 
are liable to contract disease. 

No new loans for the erection of labourers’ dwellings 
have been applied for during the past year, those pre- 
viously obtained having been all nearly expended; 
and in all cases the works have been' -well executed, 
and have added greatly to the comfort -and- domestic 
advantages of the occupiers. It is to be regretted that 
•proprietors have not availed themselves of the provi- 
sions of the Act in this respect much more extensively. 

(Signed,) J. Pishboukne. 



Counties- of Longford and part of 'Westmeath. 

.Newtown-Bond, Edgeworthstown, 
January. 15, 1807. 

! beg leave to acknowledge itlie receipt of your 
•letter of the 7th instant, requesting me to furnish, as 
•soon as I could conveniently do so, my annual Report 
on the working of tho Land (Improvement Acts for the 
year 1866. I beg to. submit tbo following : 

During part of the year 1866 I was occupied in 
visiting the lands, and reporting on the progress of the 
works on the properties of the Honorable L. H. King 
Harman ; Captain Douglas ; Lord Talbot de Malahide 
(Westmeath) ; James Tyrrell, esq.; Earl of Longford 
(Farm Buildings) ; John Thompson, esq.; Sir Thomas 
J. Fetherston, bart. ; the late Dowager Lady Fether- 
ston ; and others. 

On tho Hon. L. H. King Harman’s property, on the 
Oth of February last, I sent up my report, certifying 
for an expenditure of .£3,007 8s. 2d. on the several 
townlands on bis property. The works which were 
carried out were principally levelling, fencing, main 
and thorough drainage, &c., which were admirably 
executed, .and greatly benefit the portion of the land 
on which the loan has been expended. Mr. Harman, 
seeing the great advantages to be derived from ajudi- 
eious expenditure of a loan under ;tho Land Improve- 
ment Aets, has applied to the Commissioners of Public 
'Works for: am-additional loan of ,£15,156. 6s. 6d.:nuder 
the 29th & 30th Vic., cap. 40, to carry out improve- 
ments on bis extensive estates in. the .counties of. Long- 
ford and Westmeath. 

.On Captain Douglas’s property .the works are car- 
ried on satisfactorily, but are retarded by .the want of 
•labourers ’in the' neighbourhood. 

I visited the property of Lord Talbot de Malahide, 
county Westmeath, on the 21st March, 1866, and 
found all the works executed in a most satisfactory 
Sffiajnver. 

The i Lands before were very wet-and unproductive, 
We new -rendered • dry by the drainage ; and when I 
*«as rthere ;the -works were rapidly approaching to a 
termination. 

On the 9th of 'May I inspected the progress of the 



works on the property of James Tyrrell, esq., and Appendix B. 
found that, as far as they had gone, they were executed knnded” 
in a satisfactory manner. -Property Im- 

At Ashfield, near Longford, the Earl of Longford had provement. 

erected a' neat farm building, adapted to the size of the t 

farm. The offices are complete, and executed in a satis- ^P^ ors 
factory manner. Reports. 

On the property of John Thompson, esq., I found all 
-the works completed and well executed. The loan of 
£400 has been expended. 

On the properties of Sir Thomas J. Fetherston-and 
the late Dowager Lady Fetherstou the loans have been 
expended, and the works and “alterations ”, carefully 
executed. 

On the whole I have great pleasure in beiug able to 
report to the Commissioners of Public Works, that in 
all cases I found much satisfaction in the manner in 
whiohtbe works, were executed (principally under the 
superintendence of very intelligent overseers) ; what 
will entail lasting benefits, and greatly increase the 
value of tbeir properties to the owners. 

No new' loans were applied for in the year 1806. 

Henry M. Bond.. 



County of Tipperary. 

Riverston,"’Nenagh, 

.January 17, 1807. 

I have much pleasure in furnishing this, my twen- 
tieth -Report, on the operations of the Laud Improve- 
ment Act in the district under my superintendence ; 
remarking- in the first place that, with the exception of 
two cases of form buildings and' labourers’ cottages, all 

• my inspections have been confined to- works connected 
with the reclamation of land— chiefly to- works in pro- 
gress, and some few completed works. 

As my inspections have extended, fortlie past; year, 
to worksan the counties of Glare, Limerick, and Gal- 
way, as well- as to Tipperary, and one -in Kilkenny, 'I 
have had reasonable opportunity of noting the mode 
in which they' have proceeded in an extensive range of 
country. In Clare and Galway I found the works 
more cheaply executed, and at the same time equally 
as well as in Limerick and Tipperary ; the rate of 
wages in Kilkenny being the highest I had met with, 
and the work scarcely as well executed, owing to the 
difficulty of getting good labourers. In. almost all the 

• cases which I have had to visit I found the works very 
•satisfactorily executed, and the proprietors evinced 
every readiness to follow such directions as I found 

• necessary to give. This and subsequent inspection on 
•the same property confirms the statements I had made 
in my former reports. 

The largest extent of land thorough drained in the 
last year, was -on the estate of Mrs. O’Shea, in the 
barony of’ Tnlla, in- the county of Clare, in addition to 
which considerable improvements have been effected 
by main-drainage and new fences on her estate. In 
the county Galway, in the barony of Leitrim, some 
main and thorough drainage has been very vrell exe- 
cuted on the estate of Mr. J. U. Burke, who, finding 
the great benefit that has already attended his exer- 
.tions, has applied for a supplemental loan. In the 
■same county I have had reason to warrant me in recom- 
mending that a loan made, and in which one instalment 
only had issued, should be cancelled ; and in another 
instance I have bad to suspend my report, not finding 
sufficient works executed. 

•In the county Limerick, on the estate of Mr. 'Richard 
Banke, and also on his estate in the county of Tippe- 
rary, a .large extent of - work has been very well exe- 
cuted ; and the same statement I can make in reference 
to the loan to “the Governors of the schools founded 
by Erasmus Smith, esq.,” -whose tenant — the Rev. 
George Peacoeke — has made lasting and valuable im- 
provements on the farm be holds from them, as a yearly 
tenant, at Drumbane, in the barony of Kilnamanagh. 
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In the county of Kilkenny I have inspected main 
drainage on the estate of Lord Mountgarret, near Ur- 
lingford. Some improvement has been effected ; but, 
as the arterial drainage of a large tract of country about 
Urlingford and hlenstown is very much needed, as 
beneficial results as might have been attained are only 
prospective. 

Mr. Massy Dawson lias made some very suitable 
labourers' cottages on his estate in the Glen of Aber- 
low. 

I expected that landowners would have availed 
themselves, in more instances than they have done, 
of so very useful a provision in the Land Improvement 
Acts. 



J. Jocelyn Poe. 



‘Counties of Roscommon, Sligo, Mayo, and part of 
Galway. 

Kalieen, Elphin, 

January 17, 1SG7. 

In compliance with the request contained in letter 
of the 7 tk iustnnt, I beg leave to submit to the Board 
of Public Works the following annual report upon the 
working, in this district, of the Acts relative to the 
Improvement of Land in Ireland, together with the 
result of my observation as to the benefits which have 
resulted therefrom during the past year of 1800, both 
to the landed proprietors themselves and to the country 
at large. 

In the first place then, I am constrained to remark 
that the landowners of the above-named counties have 
not availed themselves as largely of the facilities af- 
forded by these Acts for the improvement of their lands 
during the past, as they have done during former years. 
It seems to me, however, that this is attributable to 
two causes — First, to an idea which seemed to be pre- 
valent amongst proprietors, that our present Govern- 
ment would pass measures, at an early date, to admit 
of money being borrowed from the Treasury upon easier 
terms than heretofore, and with less restrictions both 
as to the manner of applying it and as to the qualifica- 
tions for obtaining loans set forth in the Acts at present 
in force ; and, secondly, to the unusual severity of the 
weather during the past season, which, by retarding 
all classes of harvest work, kept labourers continually 
employed at a time when they might otherwise have 
been set to improve the lauds of the proprietors for whom 
they worked. In proof of the delay to land improve- 
ments, occasioned by the severity of the weather in 
this district, I may mention that some of the most 
energetic of its improvers have been obliged to let a 
twelve-months pass by without being in readiness to 
apply for a progress inspection. 

In this county of Roscommon (in which, indeed, are 
situated the great bulk of the Land Improvement Works 
of the district) the present loans, as sanctioned by the 
Treasury, are much the same as when I had the honour 
of making my last annual report ; some few have been 
closed, and some new ones granted. Amongst the 
latter may be enumerated those of Mr. R. G. Brinkley, 
of Dromore, West, who has been granted money for 
both drainage and farm buildings; and also a large loan 
taken out by Mr. P. Hugh O’Connor, of Duudermott, 
for the further drainage of Laragh and Ross. With 
regard to the other Land Improvement Works in this 
county, the principal are those of Lord de Freyne and 
of Mr. William Murphy, in the barony of Castlerea; 
while in the barony of Ballymoe, besides the works of 
Mr. P. Hugh O’Connor, — which are by far the most 
extensive of the district, — are to be found those of Mr. 
James Glancey and of Lady Jane Johnson, , both of 
which have been well executed. Some good and valu- 
able works are also in progress on the estates of Mr. 
John W. Flanagan, Mr. Tredennick, and Mr. Arthur 
French, R.M. We find also, in this county, that the 
provision made by the Acts of Parliament for the erec- 
tion of farm and other buildings, have not been over- 



looked by our landed proprietors. As, for instance, on 
the estato of Mr. Christopher French we have the well- 
planned and nicely finished little scutch mill at Killi- 
nagli, which has already done so much to promote the 
growth of flax in this neighbourhood ; and also the 
extensive and well executed farm buildings of Mr. 
George W. Drought, now in course of erection at Gar- 
vohor,in the barony of Ballintubber, South. 

In Sligo some extensive and valuable drainage works 
are to be met with on the estates of the Venerable 
Archdeacon Townsend, Mr. Tottenham, and of Sir Mai- 
bay Crofton, hart. ; while some of the best executed 
and most useful drainage works which could well be 
found are being carried out with much spirit by the 
Sisters of Charity at Banada Abbey, at present the 
property of that benevolent religious order. 

In the county of Mayo we have the really excellent 
improvements of Captain Lewis Gore Jones, in the 
immediate neighbourhood of tho town of Ballina, where 
wo again find displayed the same taste and care which 
characterized similar works (now completely finished) 
near his own residence at Dromore, West. Some ex- 
tensive and valuablo drainage, and commodious and 
well-built farm offices, are in progress on the property 
of Mr. Handy, in this county (Mayo), and aro well 
worthy of mention. 

In that portion of Galway which is included in this 
district, the only works at present in progress are 
tlmso on the estate of Mr. Daniel 0. C. Ffrencb, which 
consist of tho reclamation of hitherto useless bog laud, 
and of some well-executed open main drains. Although 
tho nature of these works, and the quality of the land 
in which they aro situated, render them slow of execu- 
tion, they are most satisfactory in every way, and are 
already productive of much benefit to the estate. 

In conclusion, I beg to assure tho Board that, while 
these several Land Improvement Works are most bene- 
ficial to the general inhabitants of the country, on 
account of the employment which they give to the 
poorer classes, they are also, as far as I can see, most 
effective in their several ways ; and I have not met 
with a single instance of a proprietor who was dis- 
satisfied with the result of his outlay. 

Richaiid J. J. Irwin. 



Western Division of the County of Galway. 

Galway, January 26, 1867. 

The works executed under the provisions of the Land 
Improvement Acts in the western division of the county 
of Galway during the past year have been rather more 
extensive than during previous years. 

Farm Buildings. 

Farm offices have been completed by Mr. Thomas 
Browne, of Brownsgrove. Tuam ; Mr. Peter Blake, of 
Grumlin ; Mr. James D’Arcy, of Rocklawn, Oranmore; 
and Mr. John A. Daly, of Raford ; and considerable 
progress has been made in the erection of farm build- 
ings at Gortrevagli, near Ougliterard, by Mr. Edmond 
O’Flaherty. 

These works have been executed in a satisfactory 
manner, and in almost every case a considerable outlay 
has been made in erecting buildings in addition to those 
provided for in the loan. 

The proprietors have expressed themselves pleased, 
not only with the facility afforded them for erecting 
such necessary accommodation in connection with form- 
ing operations, but for the advantages they have derived 
in being induced by the regulations of the Board to 
construct well designed and complete offices in a per- 
manent manner ; and I bel ieve I may state that some of 
the best arranged farm steadings in this county are those 
which have been erected under the provisions of the 
above Acts. 
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Drainage, <kc. 

Works of main and thorough drainage, fencing, &c., 
have been executed by Captain Blakeney, of Albert • 
Mr. John W. H. Lambert, of Aggard ; by Mr. John 
Eyre, and others, at Caslila ; Mr. Gunning, at Kilroe ; 
and Mr. M'Derraott, of Carrareagh, Tuam. 

The most important of the above works are those 
which have been carried out by Mr. John W. H. Lam- 
bert on his property near Gort, embracing extensive 
main and thorough drainage works, which have been 
well executed, and have been attended with benefit to 
the property that is most satisfactory. 

Applications for New Works. 

The increased facilities which have recently been 
given for executing works for the improvement of land 
by loan have induced several proprietors to take ad- 
vantage of the provisions of the Act, and several new 
applications for loans for extensive works have been 
or are about being made in this division of the district. 

(Signed), Samuel G. Roberts, 
Inspector. 



County of Kerry. 

Tralee, January 10, 1S67. 

I beg leave to send you the following report on the 
progress under the Land Improvement Acts in my dis- 



trictfor the year ending the 31st December last, for Apcetoix B. 

the information of the Commissioners of Public Works. 

I regret to find that there is a continued decrease in T 

the works executed as compared with those of Ififi'i Pro P erty 

.within the y ear 1S twelve, allotted to only Inspectors’ 
eight borrowers, and that the whole amount of progress £ nnu * 1 
bills made up is only £2 229. e Reports. 

According to present appearances there is no prospect 
of an increase in any of those figures for the year 1867, 
for everybody is deterred from embarking in improve- 
ments, not only from the scarcity of the labourers and 
rise in the average rate of wages, butfrom the difficulty 
of getting a return of work same as before paying that 
increased rate, for that return appears to decrease in the 
same ratio as the rate of wages increases. 

All that has been done is very successful and satis- 
factory, and the improvements are well appreciated. 

Lord Castlerosse is the largest borrower in Kerry 
and lias accounted for over one-third of the above- 
mentioned years expenditure, but he has not been able 

£5Ks:,„r 

in ^ nde - r Mr ‘ • Bla " d ’ s loan good progress is made 
m forming six miles of farm roads. 



Henrt Stokes. 
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NORTHERN DISTRICT. 



County. 


Barony. 


Applicant. 


Amount 

sanctioned. 


Amount 

issued. 


s 


Date of last 
Order to Issue. 








£ 


s. 


d 


£ 


s. 


<1 






ANimi, . 


Belfast, Upper, 


The Marquess of Donegal, . 


700 


0 


0 


300 






„ 






Dnnluce, Upper, . 


11. W. Magennis, . 


300 


0 
















Massareene, . 


The Rev. A. H. Palcenliam, . 


1,400 


0 


0 


280 




0 


1 




Londonderry, . 


Coleraine, 


Samuel M. Greer 


ISO 


0 


0 














Liberties of Cole- 






















raine, 


The Rev. J. Lyle, . 


050 


0 


0 


440 


0 












Griffin G. Galt, . . . . 


300 


0 


(1 














Lougliinsliollen, . 


William F. Conyngham, 


1,800 


0 


0 


uoo 


0 


0 




7 Mar., 1800. 


Donegal, . 


Banagli, 


George C. G. Wray, 


ISO 


0 


0 














Inishowen, . 


William .1. Foster 


200 


0 


0 














Tirhugh, 


Trinity College, Dublin, 


000 


0 


0 


300 


0 


0 


3 


20 Mar., 1807. 


Fermanagh, 


Clankelly, 


(lapel St. George, . 




400 


0 


0 














Lurg, . 


Kilivsml Archdail, . 




a,: loo 


(1 


0 




















1,400 




(1 




o 












'The Rev. C. M. Stack, . 




250 


0 


0 


150 


0 


o 










John G. Irvine, . . 




250 


0 


0 


100 


o 


0 


3 












1,250 


0 


0 


200 


0 


0 










Edwiu d Atthill, . . 




300 


0 


0 














Maghernboy, 


The Marchioness of Ely, 




2,500 


0 


0 


1,000 


0 


0 










Ditto, 




000 


0 


0 














Mnghemtrpbnnn, 


Sir 1 ictor A. Brooke, hart., 




2,400 


0 


0 


1)00 














brands J. Graham, 




SIX) 


0 


0 


(140 


0 


0 


4 


23 Mar., 1807. 


Tyrone, . 


Clogher, 


Deane Mann, 




250 


0 


0 


200 












Dungannon, 


'Thomas S. Irwin, . 




300 


0 


0 
















Ditto, 




800 


0 


0 














Omagh, 


J. T. Hauiill Stewart, . 




000 


0 


0 


100 


0 


0 




22 April, 1805. 






Ditto, 




500 


0 


0 














Strabane, Lower, . 


Tho llev. James Moelvor, 




000 


0 


0 


300 


0 


0 




28 Aug., 18G0. 


Armagh, . 


O’Neilland, West, . 


Ralph S. O’Brtf 


200 


0 


0 


130 


0 


0 


3 


3 Aug., 1803. 


j) 0WH> 


Ards, 


Hugh Montgomery, 


500 




0 














Castlereagh, Upper, 


'Thomas R. Stannus, 


125 


















Duiferiu, 


Thomas K. Lowry, 




















Iiinelarty, 


William 13. Forde, . 


400 


0 


0 


180 


0 


0 


3 


30 Sept., 1805. 



MIDLAND AND EASTERN DISTRICT. 



Monaghan, 



Longford, 



Castleralian, . 
Clonkee, 

Loughtee, Upper, 
Tullygarvey, . 



. The Marquess of Headfort, . 

. Mervyn Pratt, 

. Lord Farnham, 

. The Hon. and Rev. H. O’Brien, 



Dartrey, 

Trough, 



. Andre A. Murray Ker, . 
. David Ross, . 

John W. Johnstone, 



Longford, 

Moydow, 



. Sir Thomas J. Fetherstone, hart., 
. H. Sholto Douglas, . . 

Hon. L. H. K. Harman, 

. William Bond, 



1,000 


0 


0 


000 


0 


0 


3 


6,000 


0 


0 


1,000 


0 


0 


2 


420 


0 


0 


70 


0 


0 


1 


300 


0 


0 


00 


0 


0 


1 


100 


0 


0 


00 


0 


0 


3 


000 


0 


0 


540 


0 


0 


3 


240 


0 


0 


100 


0 


0 


4 


300 


0 


0 


240 


0 


0 


4 


1,000 


0 


0 


400 


0 


l) 


2 


8,200 


0 


0 


500 


0 


0 


1 


200 


0 


0 


100 


0 


0 


4 


1 











1(1 Feb., 1805. 
13 .Time, 1866- 
13 Mar., 1807. 
28 Feb., 1807. 



19 Dec., 1808. 

20 Mar., 1880. 
0 Mar., „ 



14 Fel)., 1805- 
18 Mar., 1808. 

20 Mar., 1807. 

21 July, 1885. 
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fit 



Barony. 



Duleck, Lower, 

Kells, Lower, 
Kells, Upper, 
Nat an, Upper, 



Balrothery, East, 
Caolock, 



Ilceatliy and Ough- 

Niias, North, 

Naas, South, 

Nnrragh and Kuban, 



QUEERS, . 


Cullenagh, . 




Maryborough, Wi 
Portnalrinch, 
Sliovexnorgy, . 




Upperwoods, 


Wicklow, . 


Arklow, . 


Cablow, , 


Carlow, . 
Forth, . 


Kilkenny, 


Galmoy, 




Ida, . . 


Wextoed, 


Ballaghkeene, 



Stephen H. Smith, 

,T. L. W. Naper, . 

The Marquess of Headfort, 
Robert C. Wade, . 

George A. Rotherham, . 
Edward Rolherani, 



The Earl of Longford, . . 

W. H. Gray and John Hudson, 
Frances Montgomery and R. Cha- 
louer, 



Walter S. Brinkley, 

The Hon. St. John Butler, 
Thomas Kuox, 

The Earl of Howtli, . 
Ditto, 

EUeanor C. Roper, 

Lord Talbot de Malahide, 
E. P. Brenan, 



F. E. M'Donnell, . 

Lord Clonenvry, . 
The Earl of Mayo, 
Edward Hornidge, 
John La Touche, . 
Ditto, 

Ditto, 



Loftns H. Bland, . 

Fanny Sheehan, . 

B. G. Cosby, .... 
Thomas A. Bailey, 

Edward S. B. Smyth, . 

The Earl of Cornwall!- and others, 
John G. Adair, 

Thomas C. Butler, 

Benjamin B. Edge, 

Sir Erasmus D. Borrowes, bart., 



The Earl of Wicklow, 



Viscount Mountgarrett, . 
Arthur W. Mosse, . 

D. Hewetson, 

The Earl of Bcssborougli, 
Ditto, . . . 

Messrs, Gabon, 

Ditto, 



Villiers L. Hatton, 
Ditto, 

Solomon A. Richards, 
Harry Aicock, 
Viscoimt Monck, . 
Ditto, 

John Greene, 

George Le Hunte, 



— j Landed 

„.„ r Property Im- 

»mi- Date of last provemont 

SS Order to Issue. Lnans _ 



1(50 0 0 
40 0 0 
100 0 0 



2,000 0 

1,000 0 I 

1,200 0 
1,500 0 ' 
1,800 0 i 



40 0 
240 0 
100 ' 0 



! 13 June, 1802. 

! 11 Jan., 1807. 
j 5 Feb., 1S0Q. 
| 5 Jan., 1807. 
i 5 Jan., „ 

; 0 Jan., „ 



1 1 Mar., 1800. 

4 i 27 Mar., 1807. 
1 30 Oct., 1805. 

1 27 April, 1800. 

2 30 Mar., 1807. 
1 ; 4 Sept, 1800. 

1 10 Feb., 1804. 



14 Feb., 1867. 

13 Aug., 1803. 
27 Nov., 1800. 
8 Oct, 1804. 
2!) Dec., 1800. 
23 Feb., 1807. 
2 Mar., „ 



3 ' 1 Nov., 1804. 

4 i 27 Sept, 1805. 

3 i 15 Feb., ISOli. 
2 | 24 Jan., 1804. 
2 j 17 May, 1805. 

4 | 4 Dec., 1800. 
4 j 14 April, „ 

1 i 31 May, „ 

4 i !) July, „ 

2 1 0 April, „ 



10Ap-.il, 1860. 

0 July, 

1 5 April, 1804. 

10 April, „ 

14 April, „ 

1 Nov.’, ” 



2 Dec., 1805. 
27 July, 1806. 
10 Jan., 1867. 
!) .Tail., 1806. 
17 July, 1802. 
21 Aug., 1803. 
14 Feb., 1903. 
OSept, 1800. 



G 2 
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landed 

Property Im- 

WESTERN DISTRICT. 



County. 



Barony. 



Applicant. 



Sligo, 



Coolavin, 

Leyney, 

Tireragh, 



. Stephen W. Flanagan, . 

. Richard Phibbs, . 

Burton Irwin, 

Helena McCarthy and others, 
. Sir M. Crofton, bait., 



. Drtunahaire, . 



The Rev. W. M. Wilkins, 
Hugh L. Montgomery, . 
John J. Whyte, 



Mayo, 



. Tyraivley, 



William F. Smith, . 
Lewis G. Jones, 



Roscommon, 



Atlilone, 

| Ballintober, . 



| Ballymoe, 

Castlerea, 

Roscommon, 



John H. Dillon, 

Patrick Balfc, 

John W. Flanagan, 
George W. Drought, 
William R. Tredenniek, 
Patrick H. O'Connor, . 
Ditto, 

Connolly T. M‘G'ansland, 
James J. Madden, . 

Lord De Freyne, . 

H. S. Palcenham Mahon, 



Galway, 



. Athenry, 

Ballymoe, 
Clare, . 
Kiltsrtan, 

Longford, 

Moyonllen, 



. John A. Daly, 
Thomas It. Roche, . 

. John L. Bagot, 

. John J. Gunning, . 

. John W. H. Lambert, 
. Philip Reade, 

James Whyte, . 

. W. C. B. Kuthven, . 

, Edward O'Flabeny, 






Bnnratty, Lower, . 



Inchiqnin, 
Tull a, Upper, 
Tulla, Lower, 



Thomas S. MacAdam, 
Ditto, 

John C. Delmege, . 
Ditto, 

Jonas Studdert, 
William H. Walsh, 
Catherine O’Shea, . 



I Amount 








No. 


| sanctioned. 


issued. 






£ 


«. 


d. 


£ 


s. 


d. 




1,000 


0 


0 


800 


0 


0 


4 


400 


0 


0 


lbo 


0 


0 




800 




0 


040 


0 


0 




300 


0 


0 


180 


0 


0 


3 


000 


0 


0 


480 


0 


0 


4 


350 


0 


0 


2S0 


0 


0 


4 


1,000 


0 


0 


400 


0 


0 




2,000 


0 


0 


800 


0 


0 


s 


700 


0 


0 


420 


0 


0 


3 


000 


0 


0 


300 


0 


0 


3 


850 


0 


0 


340 


0 


0 




300 


0 


0 


18(1 


0 




3 


850 


0 


0 


340 


0 


0 




350 


0 


0 


210 


0 


0 


3 


1,000 


0 


0 


400 


0 


0 




700 


0 


0 


500 


0 


0 




800 


0 


0 


10(1 


0 


0 




400 


0 


0 


80 


0 


0 


1 


400 


0 


0 


100 


0 


0 




500 


0 


0 


400 


0 


0 




750 


0 


0 


000 


0 


0 


4 


400 


0 


0 


300 


0 


0 




850 


0 


0 


170 


0 




1 


1,000 


0 


0 


000 


0 


0 




500 


0 


0 


200 


0 


0 




1,000 


0 




1,280 


0 






600 


0 


0 


300 


0 


o 




750 


0 


0 


150 


0 


0 


1 


1,000 


0 


0 


400 


0 


0 




400 


0 


0 


320 


0 


(1 




800 


0 


0 


040 


0 


0 


4 


250 


0 




50 








1,300 


0 


0 


780 


1) 


0 


3 


450 


0 


0 


no 


0 


0 


1 


200 


0 


0 


100 


0 


0 


4 


400 


0 


0 


240 


0 






1,000 


0 


0 


400 


0 


0 




1 i 



i-| Dateoflast 
“| Order to Issue. 



18 Sept., 1803. 
20 May, „ 
24- Oct, 1861. 
5 Jon., 1867. 
4 Aug., 1806. 



3 Aug., 1805. 
15 Dec., 1863. 
7 Aug., 1865. 



23 Jan., 1801. 
0 Jan., I860. 



4 Dec., I860. 
18 Mar., 1805. 
18 Nov., „ 
10 Mar., 1867. 
2 Jan., I860. 
18 Dec., 18(13. 
27 Oct, 1866. 
31 Mar., I860. 
31 Mar., 1865. 
22 Mar., 1867. 
2 May, 1801. 



G Dec., 1805. 

7 Dec., 1800. 
18 July, 1805. 
31 Aug., 1803. 
22 Mai-., 1806. 

13 Jan., 1863. 
10 Sept., 1801. 

8 Jan., „ 

14 Sept, 1800. 



18 Oct., 1805. 
27 Mar., 1860. 
20 Nov., 1801. 
0 April, 1805. 
23 Feb., 1800. 

7 Sept., „ 
30 May, ,, 



SOUTHEEN DISTKICT. 



Limerick, 



Connelloe, Lower, . 
Connelloe, Upper, . 

Coshlea, . . I 



Cosbma, 

| Glenquin, 
Kenry, . 
Owneybeg, . 
Shanid, . 



John S. Dwyer, 

George M. Dawson, 

Edward T. Gloster, 

Charles Patterson and others, 
William J. H. Moreland, 
Thomas Sanders, . 

Francis J. Green, . 

John Bateson, 

Henry F. Synan, . 

Lord Massy, .... 
Hugh Massy, 

Vesey T. Bunbury, 

The Earl of Dnnraven, . 

The Rev. T. Bunbury, . 
Edward W. O'Brien, 

Sir Vere E. P. De Vere, bait., 
Lord Cloncurry, 

The Rev. T. W. Peile, . 
Guardians of Lord Monteagle, 
Charles P. Roche, . 



000 0 0 
400 0 0 
250 0 0 
150 0 0 
500 0 0 
000 0 0 
1,000 0 0 
600 0 0 
200 0 0 
200 0 0 
000 0 0 
150 0 0 
2,500 0 0 
100 0 0 
1,250 0 0 
100 0 0 
350 0 0 
1,000 0 0 
500 0 0 
100 0 0 



200 0 0 0 

210 0 0 3 

50 0 0 1 

no o o 3 

100 0 0 1 

480 0 0 4 

800 0 0 4 

240 0 0 2 

120 0 0 3 

150 0 0 3 

240 0 0 2 

00 0 0 3 

500 U 0 1 

SO 0 0 4 

1,000 0 0 4 

30 0 0 1 

140 0 0 2 

400 0 0 2 

100 0 O 1 

20 0 0 1 



12 Feb., IfcW. 
20 Feb., 1806. 
17 Oct., 1805. 
28 Dec., 1803. 

14 June, 1804. 

3 July, 1863. 

17 April, 1806. 

10 Feb., „ 

5 Aug., 1803. 

11 July, 1804. 
22 Feb., 1800. 
28 May, 1804. 

13 Sept, 1800. 
8 April, 1807. 

10 Sept., 1804. 

18 July, 1806. 

15 Oot, 1804. 

4 Oct., 1800. 
27 Nov., n 
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(C.) Schedule showing the Loans in progress, the Amount sanctioned, &c. — continued. Appendix C. 



County. 


Barony. 


Applicant. 




ied. 


Amount 


3 


Date of last 
Order to Issue. 








£ 


s. 


d. 


£ 


s. 


d. 








XlPPEBARV, 


Ormond, Lower, . 


John Farrer, 


300 


0 


0 


210 


0 


0 


1 


12 July, 


1865. 




Ormond, Upper, . 


George M. Dawson, 


aoo 


0 


0 


120 


0 


0 


3 


7 Mar., 
1!) April, 


1867. 




Owney and Arra, . 


George Bolton, . 


1,000 


0 


0 


600 


0 




4 


18110. 




Edward White, .... 


300 


0 


0 


180 


0 


0 


3 


10 Aug., 


1804. 






William Parker, . . . . 


aoo 


0 


0 


120 


0 


0 


3 


3 Jan., 


18GC. 


Cork, 


Carbary, East, . 


M. A. E. Becher, . 
Henry J. Hnngerford, . 


200 


0 


0 


100 


0 


0 




25 May, 


18(15. 




aoo 


0 


0 


100 


n 


0 




12 Sept., 








Edward H. Townsend, . ‘ . 


aoo 


0 


0 


200 


0 


0 


1 


10 Feb., 






Carbery, West, 




150 




0 


120 


0 


0 


4 


22 June, 


1803. 




T. M'Carthy Downing, . 


1,000 


0 


0 


000 


0 


0 




3 Sept., 


1804. 








1,2(10 


0 




720 


0 


0 


3 


15 .Tune, 


1800. 








300 


0 


0 


210 


0 


0 


4 


29 May, 


1800. 




Dub allow, 


Sir George C. Coltlmrst, hurt., 


350 


0 


0 


110 


0 


0 


•2 


1802. 






1,000 


0 


0 


100 


0 


0 


2 


27 Dec., 

1 Sept., 


1800. 






The Earl of Cork and Orrery, 


aoo 


0 


0 


120 


0 


() 


3 








Ditto, .... 


150 


0 


0 


00 


0 


0 


3 


1 Sept., 








B. W. Purdon, 


350 


0 


0 




0 


0 


1 


24 April, 


18(10. 






George Hewson. . 


350 


0 


0 


210 




0 


3 


23 Mar., 


1805. 




Kinalea, . . 


Gersham Herrick, . 


550 


0 


0 


410 


0 


0 


4 


28 Mar., 


1803. 




f.moUilly, 


E. S. Coppinger, . 


350 


0 


0 


110 


0 


0 


2 


1 Dee., 


1804. 




Mnskerry, East, . 


Warren G. Crooke, 








10 


0 


0 










Orrery and Kilmore, 


The Earl of Shannon, . 


aoo 


0 




100 


0 






15 July, 


1805. 




The llev. Eieharil Gibbings. . 


350 


0 


0 


110 


0 


0 




20 Mar., 


1807. 






Ditto, .... 


250 


0 


0 


100 


0 


0 


2 


2G Feb., 


1600. 


Waterford, 


Ueeies without 


























The College of Physicians, . 


2,000 


0 


0 


1,200 


0 




3 


17 Ang., 


18(10. 




Gaultier, 


John P. Fitzgerald, 


1,000 


0 


0 


800 


0 


0 




2 Mar., 


1800. 


Kerry, 




Pierce Crosbie, 


200 


0 


, 


10 


0 


0 


, 


17 A\lg., 


1805. 


Corkngniney, 


The Earl of Cork and Orrery, 


150 






GO 


0 


0 


2 


15 Sept., 
19 April, 


1800. 




Dunkerron, North, 


Sir E. Bleuncrhassett, hart., . 


700 


0 


0 


500 


0 


0 


1 






Dimkerron, South, 




100 


0 


0 


00 


0 


0 


3 


IS Jan., 








1,(130 


0 


0 


300 


0 


0 




24 Oct., 


180(1. 




lraglit.iconnor, 


Meade C. Dennis, . 


1,000 


0 


0 


000 


0 




3 


1 Sept., 


1803. 






1,500 


0 


0 


000 




0 


3 




1804. 






The Rev. George Browne, 


550 


0 


0 


440 


0 


0 


1 


2(1 Nov., 


1800. 






Henry B. Harene, . 


2,500 


0 


0 


1,000 


0 


0 


a 


19 Feb., 








000 


0 


0 


210 


0 


0 




8 Mar., 


1807. 




tveragli. 


James Butler, 


1,000 


0 


0 


800 


0 


0 




28 Jan., 






Maguinhv, . 


Visconu t Castle ros so, 


3,000 


0 


0 


1,500 


0 


0 


3 


4 April, 






Trugheunckmy, . 


Robert C. Hurly, . . . . 


250 




0 


200 


0 


0 


4 


24 Mar , 






John Hurly, .... 


300 


0 


0 


GO 


0 


0 


1 


0 Ang., 


]BU3. 








aoo 


0 


0 


10 




0 


1 


3 Oct., 


1804. 






The Guardians of Robert A. Hickson 


aoo 


0 


0 


100 


0 


0 


4 


28 Mar., 


1807. 



Office of Public Works, Dublin, 

18G7. 



By Order, 



E. Hornsby, Secretary. 
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Appendix D. APPENDIX D. 

Report of Mr. T , T 

Robert INLAND NAVIGATIONS AND HARBOURS. 

Adams, In- 

specter. Report of Mr. Robert Adajis, Inspector, on the State of the Tyrone Navigation 

For the year 1866. 



Ooalislaml, January 12, 1SG7. 

Sir, — I beg to report that the Tyrone Navigation is 
and has been kept in good order during the past year. 
The works executed being limited merely to the con- 
struction of a new deep gate for No. 6 look, and the 
usual repairs of maintenance, viz., the repairs of the 
towing-path (which is also a turnpike-rood), and the 
repairs of the roadways of the wharf and quay. 

The canal hanks required no repairs except about 
thirty lineal perches between tlio 6th aud 7th locks, 
which were raised about six inches. 

The removal of the aquatic weeds, adverted to iu my 



former animal reports, still continue a source of con- 
siderable expense. 

■ Notwithstanding that the Fortadowa, Du™™, 
and Omagh Junction Railway runs parallel to this 
navigation, the canal steadily maintains its trade, and 
, tral J lc ' V T 1 . 11 undoubtedly be vory much augmented 
trade ^ U Stci ' Canal shidI liave bceu re-opened for 
I have the honour to ho, Sir, 

Your most obedient servant, 

Robert Adams, c.e. 

The Secretary, Board of Public Works. 



Report of Mr. 
Edward II. 
Alcock, 
Harbour 
Master. 



Report of Mr. Edward H. Alcock, Harbour Master, on the State of Duhkoee Haedodr For 
the year I860. 



Harbour House, Dunmore, East, 
January 9, 1867. 

Sir, — During the past year the usual repairs to the 
road surface of the pier, and the overhaul of the moor- 
ings were completed, and the harbour house aud pre- 
mises painted, and all necessary repairs effected, and 
at the close of 1866 the entire were in good order 
and condition; but oil the 5th of January, 1867, a 
storm from the S.S.E., of unprecedented severity, hurst 
on this locality, and blew with irresistible force for 

about sixteen hours — the sea rising to a fearful height 

broke for about six hours in one continuous stream over 
the pier ami lighthouse, and has done a great deal of 
injury to the former, tearing up at least fifty yards in 
length of the outside protecting pavement abreast of 
the lighthouse, washing a number of stones out of the 
stoue wall, and otherwise injuring and undermining it 



All the coating of the stores on tlio pier has been nearly 
washed away, aud the road surface of the pier presents 
the appearance of having been ploughed up. Alto- 
gether the pier lias received more injury in this one 
storm, than it has sustained for the last twenty-five 
years. Tlio harbour continues to fill up, and there is 
very little over six feet of water in the middle of it at 
present, at low Bpring tides. The harbour house and 
premises are in fair order and condition, neither having 
received any injury worth noticing in the late storm. 

Your obedient servant, 

Edward H. Alcock, 

Harbour Master. 

To Edward Hornsby, esq., Secretary, 

Office of Public Works, Custom 
House, Dublin. 



&XS; ElHmT of Mt ' jAMES Bellew, Superintendent, oil the State of the Works oftlisBoVEKNATRUOT 

s,,™.- For t. if! vp.iv 1 



Oldbridgc, Drogheda, 

January 17, 1867. 

Sir, — In compliance with your letter of the 8th inst., 
I beg to forward tho following report of the state and 
progress of tho works on the Boyne Navigation 

Illver Wall, Sail’s Grove Trackway. 

This wall lias held up well, there having been but 
one breach upon it during the past year, which was at 
once properly built up. The late storms and licavv 
floods caused some injury to the woodwork of the flap 
sluice at tho Liberty bridge, and also some stones to 
come down in a few places along the wall ; but £2 will 
repair the entire damage. 

Olilbridge Station. 

A now balance beam has been put in the breast-gate 
at this station, aud the loggerheads have been secured. 
One of the sides of a sluice frame has got out of its 
place upon the breast-gate, and I am not quite sure 
whether the leaf will not have to be raised, iu order to 
have the defect repaired. However, it will be time 
enough when the proper season arrives to have the 
work executed. The guard lock is old, but as the gates 
are only used in time of flood, I am of opinion they will 
last some time longer. 

Farm Trackway. 

This trackway is nearly two miles in extent ; it is 
used as a carway as well as a towing path, and is in 
good repair. 



Slalleen Station. 

The breast-gn,tos at this station are old, yet I am of 
opinion they will not requiro any repair during the 
ensuing season. Tho other works are iu good order. 

Broc Station. 

The late storms took a few slates off the lock-keeper’s 
house, which I will have put on when the bad weather 
subsides. One of tho heel posts of the guard lock got 
lifted out of its place, so as to prevent the shutting of 
the gate. I procured help of men, and had it put into 
its berth again. Some sheeting will be required when 
the proper season arrives. The other works are in 
good order. 

Bomaree Station. 

The breast-gates are very old and bad ; they have 
been inspected by Mr. Forsyth, and that gentleman 
decided that new ones were required. I would beg to 
recommend that they be contracted for, and put down 
during the ensuing summer. The other works are ia 
good order. 

Mill Lock, Slane. 

These lock-gates are in good order. 

Castle Lock Station. 

The lock-gates are in good repair. The lock-keeper’s 
house is undergoing alteration and repair, which, when 
completed, will cause it to be both comfortable and 
ornamental. 
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The weed (anacharis cdsinasiram) gave great annoy- 
ance, and its removal caused very considerable expense 
during the past year ; from the large quantity of it we 
got rid of during the winter’s flood, I had hoped that 
we would not have so much of it in the next summer, 
but I was quite mistaken in my opinion, for when the 
warm weather arrived, and the water became low, its 



growth made rapid strides, and gave quite as much Appendix. D. 

trouble as the year preceding. 

I am, Sir, your obedient servant, 

James Bellew, Superintendent. 

The Secretary, Board of Public 
Worhs, Dublin. 



Report of Mr. J. J. Boylan, c.e., Executive Engineer, on the Works executed for the Improvement Report of 
and Maintenance of Howtii Harbour, in the County of Dublin, during the year 18G6. Mr. j. j. 

Boylan, c.e.. 



Howth Harbour, 

County of Dublin. 

Report op Works executed during the Year I860. 

Works op Improvement. 

The deepening of the entrance to the harbour and 
portion immediately inside the jetties by menus of 
dredging, occupied the entire of the past year. There 
is now a depth of S feet of water at low-water springs 
attained at the entrance, and in to the lino of the jetty 
heads, and from this latter point the depth lightens to 
7 feet at low-water springs, at a distance of about 320 
feet inwards, and is continued at this latter depth for 
some distanco inwards along the west pier. The mate- 
rial dredged was a very tine sand of light specific 
gravity, and was subject to shifting on the bottom 
when heavy seas rolled in the entrance, and the very 
exposed situation retarded the progress of the work 
very considerably, as the weather during the past year 
was unusually rough, and the dredger could he worked 
for little more than two-tliirds of the year. 

The quantity of material (fine sand, mud, &<;.). dredged 
during the past year, was 23,800 cubic yards. This was 
deposited in the Sound, at an average distance of 300 
yards from the entrance of the harbour. 

Two buoys were fixed along the west side of the har- 
bour to define the line of the deep water, and were fouud 
very useful for vessels hauling in or out of berths. 

Works op Maintenance, ifec. 

The roadways of the piers and to Kilrock quarry, 
were thoroughly repaired and maintained iu good order 
during the past year. The traffic, particularly on the 
west pier, is now so heavy that several portions of 
it require thorough coating with broken stones each 
year. 



A large quantity of loose stones and gravel were Engineer, 
cleaved from the foot of the east quay wall, for a length 
of about 3-50 yards, and a level bottom left, so that the 
fishing boats can come alongside in safety. 

About 200 square yards of the sea slope of the east 
pier was reformed. 

A boat slip, 50 feet in length, was constructed at the 
rore of the coast-guard boat-house on the west pier, and 
a door was formed in the rore wall, through which the 
boats can be launched or hauled up at any state of the 
tide. 

An office for the harbour master was fitted up and 
furnished in part of the coast-guard buildings on the 
west pier. 

Fourteen fish-miring sheds, each 30 feet long by 20 
feet wide, constructed of timber with felt roof and lock- 
up gates, were constructed on the east pier, and were 
all lot out to fisli-ciirers at a rent of j£6‘ each for flic year. 

These sheds were erected on the application, made 
in October, ] 3G5, by a number of the fish-carers, who 
were unable to procure any covered premises at or near 
the harbour, in which to do their business, and though 
they were very small to conduct such a business in, 
it is incalculable the advantage they were to the 
parties having them. These sheds enabled a trade to 
be started at this port that could not he attempted 
heretofore. Formerly some small quantities of herrings 
were cured on the open piers ; but the risk in exposing 
the fish to the inclemency of the weather prevented any 
one attempting to cure largely ; but now that they have 
got covered accommodation, many were induced to 
embark extensively, and more extensive accommoda- 
tion is now required for next season’s fishing, arrange- 
ments for which are being made. 

James J. Boylan, o.e., Executive Engineer. 

Howth, March 5, 1S67. 



Report of Mr. J. J. Boylan, c.e., on the Works executed for the Improvements of Don aghadee Report of Mr. 

Harbour, in the County of Down, during the year 1866. Boylan J c e 



Donagliadee Harbour, 

Couuty of Down. 



County of Down. 



Report or "Works executed during the Year 1S66. 

During the winter of 1865 and 1SG6, some portions 
of the lower part of the sea slopes of the south pier, and 
immediately at the south pier-head, were ruptured by 
the heavy seas with easterly and south-easterly gales — 
these ruptures were repaired during last autumn. 

The two cranes on the pier were cleaned down and 
Eluted, and a new mooring chain fixed to the warping 
noy in the harbour. 

The roadways to the pier and the surface of the pier 
at Lemon’s wharf, were repaired and levelled. 

James J. Boylan, c.e. 

Howth, March 5, 1867. 



Report of Works executed during the Year 1S0C. 

The works for the. construction of this pier, were 
commenced in the autumn of ISOS, by a contractor- 
but he having failed in their execution, after making 
but little progress, the works were resumed by days’ 
work, under the superintendence of a Clerk of Works 
on the 1st of April, 1866, and were continued with all 
possible energy during the remainder of the year. 

The onter portion of the pier, a length of 250 feet,, 
was erected to a height of 14 feet, or the level of hi>di- 
water springs ; and at the pier-head, CO feet of this 
length was raised to a height of 18i feet; but before 
this portion could be properly closed j this extra height 
of 4| feet was washed down by a heavy sea. Sixty- 
five feet of the inner quay wall was erected to a height 
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Appekdix D. of 18| feet, and the bearing wall and coping of the 
overfall, for a length of 50 feet, erected. The new 
channel, from inside the beach to 20 feet abovo the 
overfall, was excavated to a breadth of 70 feet, and to 
within about 8 feet of the proposed depth. 

The construction of this pier was progressing rapidly, 
until the month of August, when considerable injury 
was done by a storm from the south-east, breaking over 
the unfinished work. This injury was repaired with 
as little delay as possible, but only to be again disturbed 



by a succeeding storm. The further progress of 
outer portion of the work was then suspended for t 
winter, and the inner portion proceeded with 
Quantity of work executed— 3,500 cubic yards exe, 
vati on in gravel ; 2,8S0 cubic yards rubble masonTJ 
set ; 14,018 cubic feet Ashlar masonry set : 7 600 culZ 
fee^Asli'ardressed unset ; 500 cubic yards rubble stone 

__ James J. Boyl an ob 

Howth, March 5, 1867. ' ’ ,B# 



lteport of Mr. 
J. S. Mason, 
Engineer. 



Report of Mr. John S. Mason, c.e., Engineer in charge of Ulster Canal. For the year 1866 



Monaghan, February 6, 1867. 
Sir, — I beg to forward the Animal Report, detailing 
the progress made with the works of repair on the 
Ulster Canal during the past year. 

Previous to the month of July, when the Parlia- 
mentary grant of money became available, the works 
were but partially in operation ; since then, however, 
they have been actively carried on, and considerable 
progress made in raising the embankments, clearing the 
canal of mud and weeds, forming and metalling the 
towing paths, and repairing the fences, showing a 
marked improvement where previously the works ap- 
peared in a ruinous state. 

The works were in progress along the entire length 
of the canal, and the following details show what has 
been done in each division. 

1. Charlemont to Caledon — 14 miles. 

The works of this division are in a very forward 
state. Seven of the embankments were raised and 
strengthened between the first and seventh locks ; they 
have been formed 9 feet wide at top, and generally 18 
inches above the proposed level of the water. To pro- 
cure stuff for raising the embankments an improvement 
was made in lowering portions of the towing paths 
where they were high, out of shape, and inclined to 
slip, which has saved the expense of sodding long 
slopes, and afforded sufficient clay for the embankments. 

The towing paths, which were almost impassable, 
have been drained, formed, and coated with broken 
stones; also the portions crossing the embankments 
that were raised. The towing paths are now in good 
order for the greater part of this division. 

At the fifth look a mill-race, carried by a tunnel 46 
perches in length under the towing path, being in a 
leaky state, was puddled, and made staunch with clay. 

The canal was cleared of weeds and mud for the 
entire length of this division, and a large slip was 
removed on the Caledon level, near Battleford Bridge. 

The fences have been put into good repair, and 
where renewed, were built partly witli stones, to allow’ 
soakage from the embankments, the want of which 
caused the fences first made to slip. 

Several tunnels under the canal were cleaned out, to 
leave a free passage for water, and leakages were stopped 
in the embankments where required by opening puddle 
trenches and making them staunch. 

To prevent injury to the embankments that were 
raised, and where there was a right of pass, car ways 
were formed at the foot of the embankments ; in other 
cases the towing-paths have been fenced, to prevent 
carting on them. 

2. Caledon to Monaghan — 11 miles. 

The embankments were raised from 1 foot to 2 feet 
6 inches, and strengthened or puddled in 13 places 
between ninth and eleventh locks, and a larc • ’ 



of ekv ronnii-ofl *i,. ’ ‘“*o e quantity xne towmg-pates Have, only at tiie embankments, 

lightens r ?hi« nortinn of till • ™ aS con ' re J e ^ by been drained, formed, and partly metalled, and a quan- 

lighters. This portion of the work 1S m a very forward titv of atones anfi for their 



The towing-paths could not be metalled until the 
embankments were finished, except in a few places 
whore they were drained, formed, and coated with 
stone. A quantity of stone has also been broken, and 
gravel raised for the embankments. 

The fences have been well repaired, but require some 
strengthening with clay when the lighters can be spared 
from the embankments. Near Ardgonnell the road is 
fenced by a retaining wall, which supports the canal 
embankment, and having got into a ruinous state, was 
partly rebuilt, and the old work restored with spauls 
and mortar. r 

The canal, for the entire length of the division, was 
cleared of weeds, and a largo quantity of mud removed. 
At Quinn’s and the railway bridges small streams enter 
the canal, and bring into it mud and sand, which was 
partly removed ; also a slip iu Caledon demesne. Be- 
tween the fifteenth and sixteenth locks the canal passes 
through a sandy cutting, and was partly filled up, the 
towing-path arid slopes being scarcely defined; but 
this portion has been much improved, and is now in 
good order. 

3. Monaghan to Smithborough — 8 miles. 

. The embankments were raised in eight places in this 
division ; the work was done by harrowing and carting 
clay from the adjoining lands, and is nearly finished. 
The embankments were only raised from 1 to 2 feet, 
but required a large quantity of clay in widening and 
strengthening. At one of the embankments, between 
twenty-first and twenty-second locks, where carting 
was injurious, a pass was made at the foot of the slope, 
and was coated with gravel. 

The towing-paths have, for the greater portion of 
this division, been drained and formed where required 
for metalling, and a large quantity of gravel raised for 
putting out as soon as the lighters can be spared from 
the other divisions. 

The fences had in most places to be nearly remade ; 
and all repairs for the entire of this division have been 
completed, with the exception of some slips that 
had occurred diming the winter months. The canal 
property is bounded by a stream in two’ places, and 
during floods overflowed the banks, to prevent which, 
about 370 perches of embankments were made, and the 
water-course was deepened. 

The canal was cleared of weeds and mud, and is in 
good order for traffic. 

4. Smithborough to Clones — 6 miles. 

The embankments were partly raised in three places 
by carting and barrowing clay, procured by lowering 
towing-paths and from the adjoining lands, and will re- 
quire to be finished with clay brought some distauce in 
lighters. The embankments near Clones were very 
much sunk, scarcely allowing a greater depth than 
3 feet 6 inches on the lock sills. 

The towing-paths have, only at the embankments, 



— _ * ... — — •— a very forward 

state. Owing to the public road lying next the canal 
at some of the embankments, advantage was taken of it 
to carry clay with carts and horses, also giving employ- 
ment to all the labourers available in the neighbourhood 
for several months in the year. 



tity of stones and gravel has been raised for their 
repair. 

The fences have been put in repair, with the excep- 
tion of short portions requiring stones and clay to form 
them, which will be procured when the lighters will he 
at work on this part of the canal. 
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The canal was cleared of weeds for the entire length 
of the division, and a considerable quantity of mud was 
also taken out of the canal. 

5. Clones to Lough Erne* — 7 miles. 

The works in this division were in a very bad condi- 
tion— the embankments were sunk, the water in the 
canal overflowing them, with about 3 feet 6 inches on 
the lock sills, and the towing-paths were scarcely 
passable. In consequence of the lighters being em- 
ployed on the other divisions, only such works were in 
progress as could be carried on without them. 

The embankments were raised, by barrowing and 
carting clay, in fonr places, so sis to allow a greater 
depth of water being kept in the canal, but yet require 
to be widened and straightened. An accommodation 
pass for carts was formed at one of the embankments. 

The towing-paths in the worst places have been 
drained, formed, and partly metalled, and a quantity of 
stones wore broken and gravel raised for their repair. 
The entire length of the division could only be put into 
passable order, as the lighters for carrying materials 
were not brought to this portion of the canal untd near 
the close of tko year. 

The fences were repaired or remade where there 
were materials for the purpose, and are nearly finished. 

The canal was cleared of weeds, and a large quantity 
of mud was removed ; but the work is not completed. 

The following is a summary of the work in progress 
during the year, measured in lineal perches : — 



Abstract of Work done on Divisions. 











4 Divi- 
sion. 


•r- 


Embankments raised, . . . 
Do. puddled, . . . 


Porches 

2.00 

r.i 


Perches 
858 
52 
i S-- 
$54 


112 i 

1,488 

2,387 

2,561 

6G 


Perohos 

1,131 

1,303 

1,950 


Perches 

195 

1,281 

1,228 

1,866 

283 


Fences made and repaired, . . 

Canal cleared of weeds and mud, 
Carl-passes at embankments, . 

Broken atones 


4,283 

.0-1 


051 ! 


274 j 85 


Tons. 


348 



The improvement of the fences has been a principal 



means in restoring the canal property, and has not only Appendix d. 

given much satisfaction to the occupiers of the adjoin- 

ing lands, but prevented trespass on the canal banks, j e § 0 ^^ r ‘ 
which hitherto was a constant source of injury to the Engineer. ’ 
works ; but portions of the canal banks and premises 
have still to be recovered from persons who many years 
past got possession of them. However, some progress 
has been made in getting them out of their hands. 

The stores at Monaghan were given up by the occu- 

E ier on being allowed the cost of improvements which 
e stated were made at his own expense. The stores 
at Clones are still held by persons with whom no ar- 
rangement could be made, and legal proceedings are 
pending for their recovery. The negotiations in other 
cases of overholding are likely to be satisfactorily 
arranged; and the injury resulting to the towing-paths 
by persons using them as cartways, has in some in- 
stances been prevented by fencing them up where there 
appeared no right of pass, which will effect considerable 
saving in the cost of their maintenance. 

The canal locks and gates continue in general good 
repair, and the works have escaped all injury from 
floods and severe frost during the year. The weed 
anacharis alsinastrum still grows abundantly, and it is 
likely that the canal will require to be often cleared of 
it when open for traffic. 

The navigation has been closed for traffic during the 
past year, but by permission a few lighters have been 
allowed to pass on the first 6 miles of the canal from 
Charlemont, where there is always a supply of water, 
chiefly carrying building stones ; and about 2,344 tons, 
including some corn, flour, and coals, were conveyed 
along the canal — showing for the short distance a desire 
on the part of the public to make use of it ; and at the 
towns along the line there is an anxious wish to have 
the works finished, as a large share of the heavy goods 
now carried by railways will be conveyed on the canal; 
and the owners of some of the boats and lighters 
formerly employed on this navigation will be ready to 
commence trade as soon as it is open to the public. 

I am, Sir, your obedient servant, 

John S. Mason, c.e. 

Edward Hornsby, esq.. Secretary, 

Board of Public Works. 



Report of Mr. James M. Merrick, Inspector, on the State of the Shannon Navigation from Report of Mr. 
Shannon Harbour to Lough Allen and the Boyle Water, from its Junction with the Shannon M. 
to Drum Wharf, near Boyle. For year ending December 31, 1866. inspector. 



Navigation Course from Shannon Harbour to Battle- 
bridge. 

The following works have been executed for the 
maintenance of the navigation course, 79 miles, between 
Shannon Harbour and Battle-bridge Lock, through 
Loughs Ree, Forbes, Bonn, Bodarrig, etc : — Two east- 
iron and 48 larch guide-piles have been erected to 
replace decayed timber ones; 124 guide-piles have 
been painted or black varnished, 2 floating-piles and 5 
iron buoys have been moored, and 2 stone beacons 
underpinned and pointed. 

Shannon Bridge. 

The timber fender at the upstream side of the swivel- 
bridge has been repaired and strengthened. 

The toll-collector's bouse and office have been lime- 
washed. 

Atlilone. 

The lock-gates at this station were scraped and 
krred, and the iron-work painted. The sheeting of the 
lower lock-gates was partially repaired, but in conse- 
quence of the sudden rise of the river in September the 
completion of the work was postponed until next 
summer. 

. Twenty tons of gravel were spread on the wharf at the 
lock. 



One hundred and ten feet in length of the regulating 
weir-wall lias been backed with puddle, and rendered 
perfectly staunch. 

The high floods and storms of last winter caused a 
breach in the boundary wall of the Board’s property at 
the King's Meadow, which was repaired with 36 cubic 
yards of rubble masonry, pointed with cement. 

The 30-ton barge has been repaired, caulked, and 
tarred. 

Seventy-eight perches of back drain at the east side 
of the old Athlone Canal were scoured up, and 4 culverts 
repaired. 

A small boat, 15 feet keel, was built for the use of 
the toll -collector, <fcc. 

Lanesborough. 

The iron-work of the swivel-bridge was scraped, the 
principal girders received a coat of black naphtha var- 
nish, and the rest of the iron-work was painted in two 
coats oil paint. 

The hoisting-crane and the iron railings of steps to 
wharf were also coated with naphtha varnish. 

A breach in the boundary-wall of South-East Spoil 
Bank, caused by high floods last winter, was repaired 
with 4 cubic yards of rubble masonry. 

The toll-collector’s office was lime washed, and the 
timber-work repaired and painted. 



H 
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Reportof Mr. 'flie lock-gates were scraped and tarred and the iron- 
. uiH work painted. The footboards of the lower gates were 
repaired. 

An exterior door-frame was erected, and some slight 
repairs executed at the Board’s house at Tarmonbarry 
bridge. 

Cloondrah. 

Tho Cloondrah Canal, which unites the Royal Canal 
with tho Shannon (about half a mile in length), was so 
overrun with the new weed (anacluiris alsinmtnnn) last 
summer, that it became necessary to have it removed 
by means of a dredge-barge. 

The lock-gates were scraped auil tarred. 

A now pile-engine for driving guide piles was made 
at tliis station. 

The lock-house was lime-washed both inside and 
outside, and three new window-frames were erected to 
replace those decayed, and all wood-work painted in 
two coats oil paint. 

Rooslcey. 

Tho machinery of the swivel-bridge at this station 
was repaired, and eight new oak flooring-planks were 
inserted in the roadway. This bridge will require to 
he entirely re-sheeted next summer. 

Thelock -gates were tarred and' the iron-work painted. 
New footboards 40 feet by 2 feet, by 2 inches, were 
fixed to the lower gates. 

A feuce-wall of rubble masonry, 49 feet by 5 feet, by 
2 feet, with a timber-gate 10 feet wide, were erected 
at the north-east end of embankment. 

The lock-house was liinewashcd, and the defective 
slating pointed with Portland cement. 

One hundred and fifty perches of the back-drain of 
the east embankment were scoured up. 

Albert Lock and Jamestown Canal. 

The lock-gates at this station were scraped and the 
iron-work painted one coat oil paint. 

_ fhe ceiling of the office in lock-house was repaired 
with 16 feet by 12 feet of now plastering, and the 
interior of the house limewashed. The sewers from 
lock-house were .opened, cleaned out, and repaired, and 
72 feet in length of surlace-sower was made and paved 
to take the dropping from roof, from the foundations of 
the walls. 

The slating of the mill building at Jamestown was 
slightly repaired. 

Two gate-piers of rubble masonry, feet high by 
feet square, were built to yard at entrance to care- 
feikev s house at Kilbride. The slating of small store at 
Jamestown Bridge was repaired and a new wall-plate 
substituted for a decayed one, and 16 feet in length of 
the coping was taken up and re-set in Portland cement. 

Carrick^m-Shannon. 

The south-east end of the harbour, where market boats 
discharge their cargoes, having become silted up, it was 
found necessary to remove about 300 cube yards of silt 
by spoou and bag dredging. 



The toll-collectors bouse was limewashed 
and the doors and windows repaired, and new ouAid.’ 
shutters furnished for the otlice window. 

wharf 61117 t011S ° f br0kc “ st0 " cs wcrc s P mut >» the south 
Rattle Bridge and Lough Allen Caned. 

The lock-gates at Driimleaguo were scraped, tarred 
and the iron-work painted one coat oil paint, and a new 
swing-beam was fixed on the east side of upper gates 
to replace a decayed one. 1 ' 

The lock-gates at Battle Bridge were scraped, tarred 
auUtlic iron-work painted one coat oil paint. 1 

1 he lock-houses at Drumleag.ie and Battle Bridge 
were limewashed, and 4 window-frames and. sashS 
were erected in the latter. 

Pouv hundred and sisl.y-fivc perche. of l.aek-dni, 
wore scoured up where it was found iicccsii.rv, diet™, 
Lough Alien and Battje Bridge. 

. sli P pending for a length of 9S yards occurred 
in the east bank of canal between Battle Bridge and 
Drnmleagtie Lock, occasioned by tbe supping away «f a 
soft sandy stratum under the embankment ; this was 
removed as far as practicable, and a line of small idles 
ami wealings driven at the foot of the slope, and the 
bank was made up of good paddle-clay sodded on front 
and top. The back drain, which had not sufficient fall 
to discharge the drainage of tho adjoining lii»h lauds 
was deepened from 2 to 3 feet, ami 9-inch pipe tiles 
woro inserted to discharge into tlim canal. 

Three hmulred and forty yards „r fin, etake 
fence were erected o„ the treat bank „f canal hetwee. 
Battle Bridge and Drnmlcague Lock. 

Three small timber gates wore erected at the Battle 
Bridge end of tho canal banks. 

The lock-keeper’s small boat was repaired, and new 
oars supplied. 

The Boyle Water. 

Ten larch guide piles were erected to mark the navi- 
gation course on the Boyle Water, from its junction 
with the Shannon to Kuockvicar Bridge ; and 2 floatin'- 
buoys were moored on Lough Key, to replace those 
damaged by storm. 

The lock-house at Knockvicar was limewashed. 

Steam Dredger. 

The steam dredger and barges remain moored at 
Kooskey. It was found necessary to staunch some 
leaks iu the dredger’s sides and bottom to keep her 
afloat. 

General State of the Works. 

Tbe general state of the works is satisfactory. The 
harbours and wharves at Locarrow, Drained, Drumsna, 
Carnadoe, Jamestown, Kilbride, and Druinshambo oil 
the Shannon, as also Cooteliall, Knockvicar, and Drum 
Wharf on the Boyle water, are all in good preservation. 

James M. Merrick, Inspector, 

Athlone, February 4, 1867. 

The Secretary, Board of Public Works, 

Custom House, Dublin. 



Wiiliam 

Molloy, 

Inspector. 



—PT 1 * °. f Report of Mr. William Molloy, Inspector, on 'the State of the Shannon Navigation (Limerick 
District), and the Maigue' Navigation. For the year 1866. 

Shannon Office, Limerick, 

Sir, . _ February 20, 1867. 

In compliance with your instructions, I beg to 
inform you that the several works on the Lower and 
Middle Shannon have been well and carefully main- 
tained during the past year. 

Quervin. 



made good, the face of the pier pointed in cement,, and 
the top joints of flagging run with grout, the roofs of 
the wooden shed and offices coated with Stockholm 



The roadway and wharf have been repaired with 
good strong shingle from off the beach. 

Kilrush. 

The landing-stairs have been reset, the. top pavement 



The 1 wharf has been repaired with- 65 cubic yards of 
broken stones, the collector’s bouse lime-whitened; 



Kdteerg. 

The roadway and pier in good repair. No expendi- 
ture incurred during the past year. 
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Foynes Harbour. 

The wharf has been repaired with a coating of broken 
stmies. 'l'lio four hoisting cranes have been scraped, 
cleaned, painled, and adjusted. The wooden landing 
has been repaired. A slip in the retaining wall of the 
public road at the west end of the liarbour having taken 
place, the breach was immediately made good by build- 
ing a strong rubble wall in masonry, 58 feet long, 13 
feet high, and 3 feet 6 inches thick. The accumulation 
of silt is still on the increase, which very much affects 
vessels entering or leaving the harbour. The passenger 
steamers plying between here and Kilrnsli are fre- 
quently detained in consequence of this accumulation 
both within the harbour and at the end of the pier ; 
the vessels are frequently detained here nntil the rise of 
tide enables them to depart. The inconvenience to the 
passenger traffic is very much complained of ; and the 
want of the steam dredger for a fow months at this 
station is much felt. 



Kildysart Pier. 

The roadway and pier in good repair. No expendi- 
ture incurred during the past year. 

Clare. 

The wharf has been repaired with SO cubic yards of 
broken stones, the berths for vessels frequenting the 
port cleaned and made even, the office lime-whitened, 
and the back stays of the crane coated with tar. 

Limerick Navigation. 

The canal hanks, wharves, roadways, bridges, and 
towing-paths between Limerick and Killaloe, a distance 
of 16 miles, have been well and carefully maintained. 
In consequence of the high floods during the months of 
January and February, 1S66, the towing-paths on the 
Shannon levels had been covered with water in several 
places ; when the floods recoded, the banks being soft, 
numerous slips had taken place in them, which were 
attended to without delay. The wharf and roadway 
between Clare street ami the canal stores have been 
repaired with 97 cubic yards of broken stones, 1,536 
perches lineal of boundary drains cleaned, deepened, 
and all obstructions removed, so as to afford the neces- 
sary facility for the drainage of the adjoining lands ; 
I OS yards superficial of stone-pitching on slopes ; 334 
yards superficial of sodding banks. The lock-gates, 24 
in number, have been kept in good repair ; 26 new 
footboards of native elm have been put on, 12 feet 
long, 18 inches wide, 2| inches thick, plated on front 
edge with half-round iron, 2 inches wide, to prevent 
boats from injuring them ; 4 new paddles, 4 uprights, 
and brackets have been put on the several gates ; 
9 oak stop-posts have been put down at tbo different 
locks where required. The look-houses, stores, &c., 21 
in number, have been lime-whitened, the roofs repaired, 
the doors and windows painted one coat in oil paint. 
During the past three years a foreign weed ( anacharis 
alsinastrum), unknown and unobserved in this part of 
the country, having made its appearance on portions of 
the navigation, has overspread the canal in several 
places, and completely choked up the back drains on 
the lower levels adjoining Limerick; it frequently gets 
entangled in the fans of the steamers, which retards 
their progress very much. A gang of labourers had 
been employed for two months, using light iron drags 
with long handles, occasionally from off the banks, and 
a ko from a flat-bottom barge in the centre of the canal, 
by which means these obstructions bad been removed. 

World's End. 

The roadway and pier are in good repair. No ex- 
penditure incurred during the past year. 



Bimown, Arddoony River. 

The various floods in tbis river during the past yea 
have brought down large .quantities of shingle an 
gravel from the mountains, a portion of which had bee 



driven into the River Shannon, and the remainder de- Appendix D. 
posited above the bridge, where it had been happed, so r( . of 
as to prevent it from being carried into the navigation William 
course by the force of the floods; 2,551 cubic yards Molloy, 
have been removed by horses and carts, and 365 cubic Inspector, 
yards dredged with spoon-bag. 

Killaloe. 

Twelve oak guide-piles have been driven betweeu the 
lock-house and the pier-head, so as to protect the booms 
and prevent boats from being driven against the weir- 
wall in time of high water and stvong currents. A new 
roof has been put on the shed at the end of the col- 
lector’s honse, covered with 1st countesses slates, ami 
rendered, 2 new door-frames and doors, and 1 window- 
frame amt sash glazed. The roofs of the stores and 
caretaker’s house in the slip-yard have been pointed and 
repaired. A new sewer, in rubble masonry, 300 feet 
long, 2 feet high, and 18 inches wide, paved at bottom, 
and covered with strong flags, has been built from the 
Canal Bridge to the ii. C. Co.’s stores, where it din— . 
charges into the Shantou. This sewer has been con- 
structed for the purpose of carrying oft' the sewerage 
from the towu, which previously run in an open channel 
along the parapet wall, and which was objectionable 
and offensive iu the summer season. 

No. 3 hopper barge has been thoroughly repaired 
with 4S new oak timbers, 6 feet long, 5 inches square ; 

1 new centre beam, 13 feet 12x9 inches; 5 tension 
bars, 13 feet long, fth round iron ; 867 feet superficial 
of 24-inch red pine sheeting on sides, cuds, and hopper ; 

2S0 feet superficial l^-inch red pine on decks ; 310 
feet superficial of |-inch white deal counter-sheeting 
on hopper; 48 feet superficial of 2j-inch elm on ends ; 
and 1,705 feet seams, caulked and paid off The 10- 
ton barge has been repaired with 10 new oak timbers, 

3 feet long, 4 inches square, 48 feet superficial of 2-inch 
red pine sheeting, 4 angle irons, and 448 feet lineal of 
seams, caulked and paid off. 

Scarriff. 

Both harbours and wharves are in good repair. No 
expenditure incurred dnring the past year. 

Mount Shannon Pier. 

In good repair. No expenditure incurred during the 
past year. 

Portumna. 

The wharf has been repaired with 16 cubic yards of 
broken stones, the wooden jetty with 80 feet superficial 
of 3-inch deal sheeting, the toll- house lime- whitened, 
doors and windows painted, 8 panes of glass put in ; 
the Old Canal, from the bridge to the Connaught har- 
bour, a distance of 80 perches, has been cleaned, and all 
weeds removed therefrom. 

ifeelich 

The traversing rollers of the tail-gates being much 
worn, were taken out and reversed, and two pair of 
new brass bushings supplied for same. The tail-gate 
on the south side having become heavy and difficult to 
be worked, the socket wherein the pivot of the heel- 
post works was much worn ; to relieve the weight, the 
sill had to be chipped and made even by the diver ; the 
gates now work freely. Two heavy leakages having 
made their appearance in the canal bank on tbe south 
side, were attended to without delay ; tbe bank was 
opened through the centre, down to and below the 
natural or vegetable surface, and filled in again with 
good strong puddle. The lock-house has been lime- 
whitened, and the two sheds at the rere of same have 
been newly covered with duchess slates. 

Cloonaheenogue Canal. 

The lock-house has been whitened, windows and 
doors repaired, the roof overhauled, and slating pointed ; 
both swivel-bridges have been repaired ; Kilnascarriff 
Bridge — the old sheeting taken off, girders scraped, 
cleaned-,, and tarred, and newly sheeted with 441 feet 
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I), superficial of 3-hicli deal, Allen’s Bridge repaired with 
87 feet superficial of 2-inch deal, ballast regulated, ami 
all woodwork coated with tar, 570 perches of boundary 
drains scoured and deepened, and 97 perches of canal 
banks repaired. 

Banagher. 

The roof of the collector’s house has been overhauled 
and slates pointed, the interior lime-whitened, a new 
floor in ihc top room, 18 feet by 12 feet, laid, f inch 
white deal ; all woodwork, doors and windows, ilc., 
painted two coats ; the roof of the store and wooden 
gate repaired, and 96 perches of boundary drains 
deepened and cleaned up. 

Shannon Harbour. 

The approaches to the ferry-boat and wooden bridge 
havo been repaired and made good ; the landings for 
the ferry-boat at both sides of the river deepened, so as 
to admit her in time of low water to land the horses 
with ease and safety ; top-sheeting of the wooden bridge 
renewed with ISO feet superficial of 3-inch deal sheet- 
ing, the ferry-house lime-whitened, and windows 
painted. 



General Navigation. 

The necessary guide-piles, buoys, and beacons for 
defining the sailing course, have been attended to, viz., 
8 piles driven between Shannon Harbour and Portumna, 
2 iron buoys put down between Shannon Harbour and 
Banagher, 6 iron buoys placed on shoals on Lough 
Derg, 10 wooden buoys taken up, cleaned, painted, 
chains examined and remoored on the different shoals 
on Lough Derg. 

River Maigue Navigation. 

The collector’s house at the ferry-bridge has been 
lime-whitened, the roof overhauled and repaired, the 
machinery and ballast of the swivel-bridge adjusted. 

All the works at this station aro in very good order. 

I have the honour to be, Sir, 

Your obedient servant, 

"William Molloy. 

The Secretary, Board of Public Works, 

Custom House, Dublin. 
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